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C-OuNe The Ng 


Report of Deputy Minister of Highways «000... 


Main Highways Maintenance, District Highways and 
Local Roads, Ferries Operation, Maintenance, 
Replacenrents sand <Installations: 6 kee 


tbl Ve ONS LCUC LIONS testes, et Meh INE eer a Lb niee oa 
bridze.construction and:«Maintenance —2. 3.2.3... 
SS LER SLES EW ae 6 ae RNG ea eee et QAP ds aol ee nr ee 
MOCO (oT NC eters sok eet eens ee Peel as ns 


WoL Venicle: branche tee Mirah a cet PR ae eet neo eee ae, 


To His Honor, 
J. J. BOWLEN, | apa 
Lieutenant Governor of the Province of Alberta. 


\ 


Sine 


The deren has the honour to submit Hererent tes 
Report of the ee of Tues aon the yea ended — 4 ee 


March an LOD 


Respectfully submitted, 
GORDON E. TAYLOR, 
Bese arcie st of Highways 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


REPORT OF THE 
DEPUTY MINISTER OF HIGHWAYS 


For the Fiscal Year ended March 31, 1957 


Hon. Gordon E. Taylor, 
Minister of Highways. 


Sir: 


I have the honour to submit herewith the report covering the activi- 
ties of the Department of Highways for the fiscal year ended March 31, 
195C 


HIGHWAY MAINTENANCE AND FERRIES 


The mileage of main highway maintenance during the year was 5,378. 
The sum of $3,760,711.10 was expended for main and secondary high- 
ways. The sum of $8,132,890.75 was expended for construction and main- 
tenance of district highways and local roads in Improvement Districts, 
Municipal Districts and Special Areas. 


There were 47 ferries operated by the Province during the season 
with a total expenditure on ferry construction, reconstruction, operation 
and maintenance of $300,080.86. 


HIGHWAY CONSTRUCTION 


During the 1956 construction season, 195.90 miles of subgrade and 
44.23 miles of grade construction were completed. 0.70 miles of subgrade 
were widened and 341.69 miles of highway were gravel surfaced. 


In addition, 239.48 miles of stabilized base course with the top lift 
asphaltic bound were placed. A further 7.76 miles of stabilized base course 
was placed on widened shoulders. 324.73 miles of asphaltic plant mix sur- 
face course were completed and 226.98 miles of asphaltic seal coat were 
placed. 774.50 miles of centre line striping were painted, as well as 9 
railway crossing markings. 


On the 24th day of April, 1950, an Agreement was formally entered 
into with the Government of Canada which terminated on December 9, 
1956 for the construction of the Trans-Canada Highway. On June 22, 
1956 a new Agreement was signed extending the construction period to 
the 31st day of December, 1960. Construction of that portion of the Trans- 
Canada Highway between Calgary and the Saskatchewan Boundary was 
completed under the original Federal-Provincial Agreement which ter- 
minated in 1956 by the completion of four contracts covering Asphaltic 
Bound Stabilized Base Course from Calgary to Strathmore, Asphaltic 
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Plant Mix Surface Course from Calgary to Strathmore and Asphaltic 
Seal Coat from Bassano to Strathmore. Additional to this, four contracts 
for Asphaltic Seal Coat between the Saskatchewan Boundary and Bas- 
sano, Strathmore and Calgary were awarded and completed, thereby 
completing the Asphaltic Seal Coat from the Saskatchewan Boundary to 
Calgary. 

Under the new Federal-Provincial Trans-Canada Highway Agree- 
ment, five subgrade construction contracts were entered into covering 
56.98 miles from West of Bowness to Banff Park Gate, of which 27.82 
miles were constructed. The comparatively small mileage completed was 
due to the lateness in the season that contracts were awarded as a result 
of interchanges regarding details of the new agreement. 


BRIDGE CONSTRUCTION AND MAINTENANCE 


During the 1956-57 construction season, 19 departmental bridge 
crews were engaged in bridge construction and maintenance. There were 
21 contracts awarded for bridge construction during this period. 


Two major bridges begun last year are still uncer construction and 
do not appear in the summary of bridges completed. These are the North 
Saskatchewan River Bridge at Fort Saskatchewan and the Little Smoky 
River Bridge on Highway 43.44, South of Donnelly. 


There were 21 Steel Bridges, 1 Steel Overpass, 122 Precast Concrete 
Bridges, 6 Reinforced Concrete Bridges, 14 Reinforced Concrete Culverts 
and Cattle Passes, 5 Retaining Walls and Ditches, 224 Steel Culverts, 1 
Timber Culvert, 15 Timber Bridges and 3 Low Level Crossings were 
constructed. 


A total of 761 structures were dealt with during the year. 
On the Trans-Canada Highway 1 steel bridge was constructed. 


SURVEYS 


The report of the Director of Surveys shows a decrease in the num- 
ber of surveys carried forward to the ensuing year. 


LOCATIONS 


The activities of this branch are contained in the report of the Chief 
Locations Engineer. 


MOTOR VEHICLE BRANCH 
(Highway Traffic Board) 


The activities of this Branch are contained in the report of the 
Registrar of Motor Vehicles. 


Respectfully submitted, 
A. FRAME, 
Deputy Minister of Highways 
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MAINTENANCE BRANCH 


DEPARTMENT OF HIGHWAYS 
MAIN HIGHWAYS MAINTENANCE 
HIGHWAY SAFETY CONTROL 


DISTRICT HIGHWAYS AND LOCAL ROADS 
IMPROVEMENT AND MUNICIPAL DISTRICTS 
FERRIES OPERATION, MAINTENANCE, 
REPLACEMENTS AND INSTALLATIONS 


J. H. JOHNSTON, Chief Maintenance Engineer 


The maintenance of main and secondary highways, construction and 
maintenance of district highways and local roads in Improvement Dis- 
tricts, construction and maintenance of district highways and local roads 
in Municipal Districts where assistance was given in the way of grants 
and maintenance and construction of ferries, were carried out under the 
supervision of ten district engineers and five assistant district engineers. 

The Summer season of 1956 was quite normal and there was no dif- 
ficulty in carrying out the road program. The Winter season for the 
maintenance of highways and district highways was below normal. As 
a consequence the cost of snow removal was below the average annual 
costs. 

Detailed information covering expenditures for the fiscal year 1956- 
o¢ is contained in the following statements as submitted with this report. 


(1) Statement showing expenditure on maintenance of main and sec- 
ondary highways: 
Gravelled Asphalt Total 











Main Highways—miles  ...........0.0..00.2........ 1,567 1,663 3,230 
Secondary Highways—miles  .................. 950 189 2,148 
Totals 3,526 eso2 Shei: 


Regravelling of main and secondary highways, maintenance, snow 
removal, centreline striping, warning signs at railway crossings and 
school zones, and the erection of highway signs were carried out. The 
following are details of expenditures: 


Ordinary Maintenance ......... ee SiN 5,378 miles $3,227,040.60 
PATROL VELIVO Vell ore eb ot ea tes eee oe 3,078 miles EPA et Pr Wf 
PREC RaVeLING Cts cee ee. Me es 305 miles 169,477.93 
Centre Line Striping, Pavement 

Messages, Railway Crossings, 

School Zones and Stop Traffic... 949 miles 47,112.19 
Merectine sion way » SIONS os tes. ae ae a Bee 88,798.39 


Highway Safety Control, 195 
examinations for development 
Os AICEN tr LO ELIS WAS S foie. meena tee eee 6,408.22 


Total $3,760,711.10 


(2) Statement showing the distribution from income account of expendi- 
ture in the construction and maintenance of district highways and local 
roads in Improvement Districts, Municipal Districts and Special Areas, 
total of which amounted to $8,132,890.75, divided as follows: 


PEAT VEICH Ys cL ISL EICUS cc. cise cote ek ot poe eee oe $2,926, 198.24 
Mig Teeter yoke (OM BEG n 6 (el Rae ieee Br one waste ton Ge MNeaM vise eras, fee 3,613,739.05 
RSMICCIA Le AT OAS, <2. Messtncess Betes nahn Cede bes ceeksbagsewhnieae- toy stbes-entwaho sn 125,000.00 
EC Tim CONtINGCNCIES. .7ieite as caauea test oreanc- cee eee Fee seme 1,467,953.68 


LOUGH cree uous poe ieee! $8, 132,890.97 
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Details as follows: 


Miless"of. roads sor ad edgier ae eee ee 3,295.45 
Miles..of vroads® eravelled 22-3) = ee eee 3,534.15 
Miles: of; roads “asphalt surfaced mss ee eee 216 

Total Mileage of roads improved 6,830.70 


(3) Statement showing in detail the expenditures made in connection 
with the operation, maintenance, reconstruction and installation of ferries 
from both capital and income accounts. There were 47 ferries operated in 
the Province during the season, with a total expenditure of $300,080.86 
divided as follows: 
Operation of Ferries, including Replacement of Ferries 
at Tolman Crossing, North of Myrnam, Lindbergh, 
Blue Ridge, Fort Vermilion, Heinsburg and 


Beauvallon © 25 ee ie a ned te Aes $ 299,944.90 
News installations #2612 ak Se see 135.96 


Total $ 300,080.86 
(4) Total Expenditures as follows: 


Highwayee Maintenance. «20 e-ca e $3,460; (4110 
Improvement Districts, Municipal Districts and 

Special. "Areas: is, Ac8 Litre at Sen a ee ee 8,132,890.75 
er eles'. peso ees a ee Ses Sac es ene ae a 300,080.86 





Total Expenditure $12,193,682.71 





Maintenance Branch 
Welcome Sign, Highway No. 1 
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Maintenance Branch 


Snow Removal, Highway No. 12 





Maintenance Branch 


= Snow Removal, Highway No. 34 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


MAIN HIGHWAYS MAINTENANCE 


EXPENDITURE ON THE MAINTENANCE OF MAIN 
AND SECONDARY HIGHWAYS 


For the Year ended March 25 1957 


Pocenen : ee Miles Amount 


Walsh .to ‘Bassano TEE Pas Sot Ne tae ea ee ace 129 8 21561256 
Medicine Hat to Grassy- BLA Gite: jon ORR ei inn Wak 49 12,502.93 
Brooks tos DUCHESS. sca ree 5 rrr ae ee cee 14 22,476.47 
Irvine to! Wildhorse yiio2 ee ie ee ae ex 48,222.02 
Carway. “to Nanton 2 ee ee eee 104 43,736.38 
Grassy. Lake- to. Crowsnesta2 a ee ee ee 149 117,856.92 
Lethbridge to“ Coutts 39 ate ee eee 63 29,794.16 
Lethbridge=to} Waterton se fee ee ee ee en 22,01522 
Pinchér =to& Waterton eae eo ee eee 30 47,409.90 
Monarch stom Champion ois ere et ee ee eee oo 4,113.46 
Lethbridge=to-22 Ulin. ee ee ee ee 36 11,599.14 
CGardston,.to- ImmigrantaGap. es ee ee 15 2,954.56 
Wellinge-stos Craddock a2 oe ee ee 15 1,204.54 
Bassano. to -Banit Parka Gates ges ties eee ee 163 77,408.14 
Nanton Stor DIGS bDUry ee a cee ee oe eae ot 58,491.06 
Nos 2A hHighwayiet hroughwORKGtOKS os eee ete ee aL aL 5,786.86 
No. 2A Highway—Mile 33.11 to Didsbury  .22..-2...2 0.4 a2 3,690.99 
Okotoks to N.E. Corner 17-18-2-5 (Little New York).... 24 1G ATTALE 
Calgary. tot Bowness Park. ee eee ee eee 4 5,079.95 
dnveriake *10 SS: By-Corners LG-25-2.1-4 we aie es 68 15,268.15 
S: Es" 16-28-21-4 to RAlsSaskie aes. eal eee en Seer 134 55,160.63 
Drumheller-to- Wayne to East:Couleees.....3. eee 16 10,853:53 
Beiseker to “Twming 2.8 22 pe ee 25 13,844.55 
Midna poreto “Blacke Diamond ss. ae oe ee eee eee ow 19,568.42 
Ghampion® toy High. Rivers S.) = es oe ee ee a2 23,194.04 
Vulcans Cornereto? Cheadles2 sos 4) seen Se ee 44 21,520.21 
Carbon—West and “South ei eee ee eee eee 16 4,438.48 
Hanna—Gardén' Plains. hee. a ee ee ee ee ee 20 30,603.35 
Wetaskiwin +-<Hdmonton gg eer oe ree ee ee ee 38 92,242.68 
Hayter +to:eWetaskiwinic.s 2). setae ee ee 165 71,938.83 
Jct=Hichway- INO: s 1 tO-EGmoOntons 22 een ee eee 169 78,334.53 
Ft. Saskatchewan to Mundare—Jct. No. 16 Highway.... 43 P48 BEDS ays 
Lloydminster -toe Edmonton, 6s ee 154 85,268.75 
*Lioydminster>—North and (Souths) eee ew 56 AW if 
Bashaw to, cEnvick 209 Mt ato 2 ene eee eee oF 12,893.69 
Battie Rivers tog DuVerna Ves 28 ce cee te ee eee 101 47,593.13 
Wainwright. ton Blk] Pointe brid Geyer ioe ee 74 58,602.77 
Jct. Highway No. 15 to Jct. Highway No. 41 ................ 109 104,057.09 
Bremner “to -'tesaskatchew angen = ess = ee ee eae 10 4,609.13 
Didsbury to Wetaskiwin css 28 kee eee ee eee 100 93,637.70 
No: 2°Highway,..Didsbury; to" Bowden = ts. 19 6,159.13 
Red} Deér:to (Nordege:t... ee eee oe ee 106 28,030.41 
Compeer c10~sN@VIS ais: 26." ied eee ek ee oe ere 144 95,952.56 
Neviseeto -Norbuck 2% 222) i ee es 98 39,665.23 
Wetaskiwin*/tolpNoOrbuck 9.2... 2 es eee eee DL 14,346.65 
Bentley< to Sylvan Sake obese ac epee eee eee iT 6,560.25 
wining to? Basha wie tes ce ee ee ee ee 81 37,027.57 
Olds tomSundre, ¢o5 ee ee cg eee 24 8,587.27 
Garden -Plains ‘to sBattles Rivery2 sos oa ee ee 41 9,047.93 
Pénhold® to: Loousahia) 24 cre ce cee re 28 30,779.98 
‘Tees. to" IMIrror yes 22 sok he ee eee ena 9 4,577.61 
Bentley. to (Gilby i202 ee ee ee ee 19 6,208.74 
Ponoka -to” West’ of -Doréenlee 22a) ee ee 11 11,506.84 
Innisfail ‘to: Clearwater River se. 2 eee 43 21,188.80 
Stettler to \Big. Valley 4a A ae eee ee 20 5,452.72 
Spedden to. Cold) Lake fic. j0). seeps cies eee 105 96,988.51 
Duvernay to St» Bride's: Corners eee 20 2,442.97 


Elk Point Bridge to Jct. No. 28 Highway ...............--.----- 8 7,409.71 
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macs woemicneuros, Miles’ Wor Atmore es 27 23,594.68 
MamMonroneteslasper™ Park Bary. ase ee. 198 189,528.43 
Highway No.-16 Town of Jasper Place ......:....................- 2 13.00 
Jasper, Highway.tosedmonton. Beach ....J4.02 ee. 4 717.64 
Jasper Highway to Kapasiwin Beach ................................ Z 492.59 
Jaspers icnway tO meba Beach —2o eo een ve 964.32 
it, wiichway No. 16-to McLeod River \i...00 2. 9 4,380.67 
worm tichivwaye NO: 43 10 -AlbertasBeach 222024255 6 Pde Ure 
Mamorntar toACountry~ Club Road ~)Seies oS ae 2 429.54 
Reece Ger OL DIICIG® a eee ee ee Sh A ee. 55 37,320.48 
Garver Cormier “toy. wo Creeks. 1.03 dre 188 196,589.16 
Bare Cen OrKerromivlOUNrain te alit: c1ce Re ee ee 66 68,528.23 
Mee VPECUIICE MBLC eT] SC Tore aa elt poh er Ny ak 4 122.60 
ele ieecO ee 00 CLS ae ete eet re te re 12 487.15 
Scere HichwayeNoe165to, Drayton. Valley... 26 16,763.14 
PINON. OMe tOmicaliste. Sno tee rr ec oo ey oe) 213 318,293.71 
MOmMOntoOmeLO oF ti Saskatchewan 3 ..ep <2. ce eee pece- once 14 ft yOOnLo 
S1ydGmtOm tly ASSINIDOING) 6 Pio fiw a ae eS 56 32,291.88 
Pern OmLO CME OM> DEUCE ett omen te te Thee er eS 104 il,9Oa Oo 
GE CE Cahn DOTS eco thet oe et Va te ie 19 9,834.88 
Rest OC MLO TU tiger e cree es) rw eee OGRE rae 78 52,438.85 
2 Miles W. of Atmore to Jct. No. 28 Highway .............. 67 89,663.61 
Purves ametOn POUCEL COUDCs <a. ca ee. See 112 80,629.37 
Batanoles ted Clas iONWay WINOae Dito ee oo shee ee 107 89,027.88 
Jet Hiohway No. 34. to Tosegun: Lake 2.2.2.0... 46 72,770.56 
fvernomiog blueberry COGNCre ts, 2... 5 o5 20. Sse eee es 69 43,354.57 
US A LOMO UTIVOC OT bette aire ke Oe My ees ok Se 190 188,708.40 
Grins iawelouen OF th DOUNGALY te... ae 300 185;512:25 
PD OLIN Dh VaCOMe VY Ot INO. ce: poet ayn a Len So Dees 6,379.54 
Ree yer Mam (PECTIN Gas E10 bec atee aa ee ON a a Pt 4,085.00 
PEO ier eC mLIOOT sree in tod et BS A RY ee 850.00 
Seu MeO INC OSOr See Pree Ee a ee eS Se 1,015.00 
ery MEO PIT CL IGT eerie eran, ae. te ah eA 450.00 
BIE eM ELA SIKIWiN f+ rare eee | can eae ne eee ee 710.00 
nT RG (So SAERA GY OVO Neloa haamee” UE) AO geen tieedl tala oes 2,920.00 
iva COTINON LOT Becca See ok oo re nec Sy vies wanes Sexe 17,050.00 
LUBY Tek! TODS Lie eine Set Nee cee 2 ERS Rae Oa eae ee 9,880.00 
STE A Dee ei ele et PS Bee ae te ee Se SP a 7,796.81 
PeneMmplmOovinielies LOSUTANCEs seule... mole) ls Pale 9,144.71 
ET Dias xy, se) ol dace ak cae AES ee eS a I Cw Ee PR EyA ts ih 
VIO ISS 11G Test (POLI DCTIS AU EIO Tit se ee oe ae og re ese hes ep nc noes 27,644.71 
ice a eo Ct we CON LCOL st tow ad's UA Be ee dee ee 6,408.22 
5,378 $3,760,711.10 


*Maintained by the Province of Saskatchewan. This expenditure 50% of Maintenance Cost. 


Appropriation 2109A Roads Branch 
Maintenance Administration—Salaries ...................-.. $182,029.64 
(not included in above total) 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 


EXPENDITURE ON CONSTRUCTION AND MAINTENANCE 


DEPARTMENT OF HIGHWAYS 


OF DISTRICT HIGHWAYS AND LOCAL ROADS 


For the Fiscal Year ended March 31, 1957 
GRANTS TO IMPROVEMENT DISTRICTS 


1.D. Number 





Total 1I.D. Number 





Total 


@nerall Mx. fe eree noe es eee se ALROLOMEAR TS LIDS ie $ 186,259.93 
S vs) 24.50 
Workmen’s Compensation 85 3,556.20 

—File 3044 _........... 13,308.43 95 101,012.69 
General DIStriCte gee x 168.90 96 4,696.50 
Unemployment Insurance 101 96,986.33 

2 Wilee e317 ae ee te er eee 295.40 102 D7 162,037.09 
General—DIstricti, Jims eee eee 172.66 107 138,291.06 
Unemployment Insurance) —22 108 89,594.99 

SEIS SLi Dye ee 77.99 109 73,145.04 
General—_District) 4 \ eee ee PPP ANT | AB lab 18,967.50 
Unemployvinent  tasurance gee 121 115.01 

=SB ent (aa ee eer es 92.76 122 31,072.76 
General—District (ue 2 eee LY 124 D9 71,437.20 
Unemployment Insurance  ................... 124 D12 11,249.59 

= Meee O15 see ee 256.06 125 171,323.84 
General=_Districten((@sss60 ee 36.29 126 D11 96,933.49 
Unemployment Insurance  ........._...... 26a oie 2,984.91 

SS Milage SE TD igee es ee ee ee 433.55 128 4,886.25 
General—District) S\) 2235. Ss 4.13 129 D9 7,946.10 
Unemployment Insurance ................. 129, Di2 62.00 

==HWile Solo eee See ee 536.70 Sit 66,949.79 
General—=_District. 94 2s ee ee 19.21 132 TGS, Side 
Unemployment sins uranCenessss ee ee 134 128,049.95 

= VLC IND pe ee ee 170.07 138 156, 069.23 
General—District= 1) 3 a Se 2,062.10 i339) 1D, 199,054.68 
Unemployment Insurance ..................... 143 2,723.00 

== Mile SS Gas ee ee ey 255.44 146 2,126.85 
General=District.sl2. ea ee 136.14 147 10,639.38 
Unemployment Insurance ..................- 946 16,340.15 

==W ile SLD ees 5 eee 443.71 
TID STO! toss os ais Eo, ae ae 18,898.41 Indian Reserves: 

Le ee EA SOS a eee ee eee 256,419.01 
2D pte eae es a Peat MOE eit agian 43\778.10) BIR Distt =2 6,557.73 
(Se seal A ge crt, SRI EE ne os ea SiOL2 00s DR Dis te2 2,653.47 
VAs pee eee bcs SUP Mal oa Se: Met Ve NGA 36,594.29 sbi Re Dist 18.56 
AOS ice TELIA, pe A ate Sat i On ec eee Ghewpwesya lk IDIGiE, 2 7,350.76 
0S arent Mad athe Bek Re Peaks Cero hearted Zeer OSI SDI & slants 330) 
DS) geese Sa ete ae ae aan ene cee 40,173.41 IR 137 Dist. 6 2,300.91 
65 274, 392. IR 138A Dist. 6 549.24 
68 4 1R 133A Dist. 8 3,890.66 
ge IR 134 Dist. 9 188.50 
$2,926, 198.24 
= PRE Se es. ine at 2 $125,000.00 





Maintenance Branch 


District Highway Construction, Municipal District of Lethbridge, 


with Assistance of Grant 


a/ a; 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


EXPENDITURE ON CONSTRUCTION AND MAINTENANCE 
OF DISTRICT HIGHWAYS 


For the Fiscal Year ended March 31, 1957 
GRANTS TO MUNICIPAL DISTRICTS 


M.D. Number Total 
EUGCTION Elegy e0 detente se eke, (ne OR Bees oy STAN oe Te ee he Rah EE le NR willy Anes oe i rot ag BS $ 5,042.16 
Uneniplovmentes insurancensek eer seaalmwe shel, be Came em Cl eote sccm ohms oie 46.74 
M.D. DN TSE OCR | TLE ST Vs GGL PM ht en St GARR Een iii) Pan Ov as oe SE Ae a 71,983.00 
M.D. Gi te ale eet late fo te tS Lene pu LAM) ih SS Cal sey Sapa) yeh ae lh CRE ee 74,634.69 
M.D. Fee, Set See RRR OO UES Se SE id Airey Oe eee WTS yee ole, ee Ray ee Se AY 46,592.48 
M.D. Dial, ONL PV Re Shae 27 See SAN ER Deters, ome Peed eb EE ce OR he ae Or eA eee OS 63,115.94 
M.D. Dae e Ce en nes eee nee TP Ces eet Mae Rea rae AN eA were, ohne Oe Wada at 103,407.57 
NMED: PA Oy TSB EE SS So! EO SR CURE A ed es od oe a Ce eee ae Re 99, 223.24 
M.D. Sill best Pn get Tae tg Sap ah) oa a eee ee see I ee ul ged Dek Le Alea eee 93,490.35 
M.D. SLE A Cee mee eT ARNO ay Pr roe cet ek es tied Ea tee wee 16,588.12 
M.D. Zl (met ater We eee epee ae he Ngee See ees the! Lie yh ee INT hee ty tsa! eh 96,800.35 
M.D. LASER ee Ae Ae Oe ae TAME) oft CO Petey ee | a a Lg es Aa Sump! EOE. 141,991.29 
M.D. Ae 8 Patera Ree I eet ads oh Se oe eh eee 2 Ago te hee 50,179.92 
IME IDY, Ah Sea ee eee Ste AON TR RM TE IS AD PEM 8 RA ER POLES So 91,987.98 
M.D. | Operas Ace a She Si ay Pa PS RAN ee er, ea dep hte RG me Es Woes 95,925.44 
M.D. BN ee, tesa tee Ue de Se” ae eg LETS a ay ae Ae ai en Re pee ee ee | 56,842.00 
M.D. Eats): jad phe pues ah oes aaa Sedans oe cal ee ab a ie TR ellie, Lote Sex RO met ie Ue a 57,149.56 
Mab: BIS i Sule eel eee ee SP AE OO a a NS alee ali, Sas Sen earn ee eee Pee BA ety 118,035.64 
M.D. Lavi kn "2 ibe lesbhe 1 A Et CAN Done 7 has SC Ca ie LUD ee, | OMe tat tib eines oie Caetinacy) BJ Meaelrens 65,090.00 
M.D. OD RE peecast oe A el we UN tl elena gre el al et eat 0 Deh a iain SND J 91,909.00 
M.D. GS ee a ie ROA) Renee See et OL eae A Dee Pet Mae eS cule. with 104,177.00 
M.D. (ayet te ad Se eet ae et ME Oe Sank ate Dae ie RE he SER CF Me eee 95,250.86 
M.D. WC . coheed Se A Oe hed sO cay Ae es aes On iy Fh mene ce nee ee 113,684.00 
M.D. OE 3 ee ON BY Fic een he OR tie ee nek a eee RE Mee Rn 79,083.00 
M.D. GaN ES aaa ey BBO ee At Ae EE WEN IPSN Ge I AA Nae MWe US, AC Rte ee Ua Ser on HP 83,905.23 
M.D. (les Cees SNe POs fae hee are wth he, 1S WA st ee Oe a eR SL ee See odo 88,292.34 
M.D. TAY eM ae Ses ie 1 ge Sit ac SS Sil aN agin ot TRIE De fe cae RRL SMa eee en Mlond oe ae OM 102,165.55 
M.D. Suits) AES NSIS "ee rte epee OSs A Ta otet SoD SM whale ge de ANE aa ane ae LL Eg 77, 704.00 
M.D. ON aN k OE ee oe Loge Reeees Sea oats Ie ee aye ae, CIE Be COM Pearse tL) SE sehet 28 o- 87,389.00 
M.D. Si3)) eat Sees: et RS Cae ae ak iw Ce inet © OY ae ae, Pee a aed 60,605.00 
Vis feito Nae go, SA GMM an, ee aire g wee eA ot Tae aa ee eee epee ee ee eA. a eke Se ES, 84,539.89 
AW UN Dip 15) eR ele et SNE Se Se = eke See ee ea ae eee, 20 Ve ees ee 66,662.55 
M.D. SEKI (cpl Ste oiler ge USAC RT ceases beg Ua teh Ral ah SO Mel SC Is Ove BERRI eB 50,438.24 
M.D. ‘Sa Fea OF es, a AS ERS BW ele Sn SS Se Se eae ede pele EP RS 53,615.00 
M.D. ClGl > .ee Zee ie es Ta > ED tention Wet i, 7 BGs SPE oe, eG OEE Pe eek akin 84, 282.68 
M.D. ODIs laws Bey eM OEE eT Sr Seah ee a Pe er Beet oe ReNe aed 72,596.50 
M.D. (Se at ee eer OE ee. OR as aan ee hyve ie PE en Weg See le ae ae A ST 67,481.14 
AV (15) Maes |) 53 eee Cas OAS Lene OR Rs ee Est Re ye eh ate ar pre tel 5 Se eas, ee: 72,304.18 
TV Ices aes) Geaeee eee yar ne co ee ee ee te tet kl ea a ee Fe bee BENE SN Ct oe 49,482.30 
Tyas) eee () ee re ee On Ae Ee: SN the ew el te ee ee 42,794.92 
TRY IDS “2 STE var PN ae Ts Sa RO ig ak Reread nee i ote pe Se De ON walle, Pietra OY eee 15,806.01 
IMME A > OU ae ae A ca Rn A ae eae ee or AE TOR ete Boel ee ee ea 19,266.81 
MEST)”: TES Gh) ep edeoeage nat ceo tee 0 SEaaON, eras lh steiielnd (MOREE ceggel bak woe aN nahn patie, MELA RM) RNS Beka Lose 2) 26,267.43 
County NOne pb eae ee tee Pee A ie i Pee eee he ee 91,460.52 
ue IN en es rc eR a, a ahd ALK, ee Ae ee 101,958.44 
INQ Beh Been ene Sie Bie a Li a Re ee ee ee 82,233.10 
i UN Oi ae ile emcee oe Nok par We ad IO SE ea tare See) 97,779.00 
i, INO Fe Dee ees Be SPER ee See ee Chey Roe tan Oe LAE ca 76,367.04 
a TINT Gis Ge a ee hae ee a NS a aE 80,129.50 
INOS (ihe ea see She aT ee ee Le A ah heh iad Aad a AER 45,982.35 
$3,613, 739.05 


*Note—General is expenses incurred by Enginering Inspections. 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


EXPENDITURE ON CONSTRUCTION AND MAINTENANCE 
OF DISTRICT HIGHWAYS AND LOCAL ROADS 


For the Fiscal Year ended March 31, 1957 
SPECIAL CONTINGENCIES 








I.D. or M.D. Total 
Salaries” - 4.25020... ee a Ee Oe ey tn oe ae ee ee $ 1,648.07 
General: 5) eee ee ele cee ene eet eee eee 3,613.90 
Unemployment Insurance 514.50 
M.D. 33,380.52 
M.D. 31,053.28 
1D), 10,008.11 
M.D. 10,744.76 
iL JD). 15,029.30 
M.D. 21,023.95 
M.D. 67,053.77 
IMEIDY 24,913.82 
M.D. 36,927.53 
M.D. 38.280 72 
M.D. 43,518.80 
Vics 20,004.02 
M.D. 14,989.12 
M.D. 31,755.14 
M.D. 29,996.95 
M.D. 13,360.08 
M.D. 10,199.57 
M.D. 53,209.51 
M.D. 28,116.72 
M.D. 19,644.00 
M.D. 40,805.11 
M.D. Sth eenl 
iNGaIO" 7,417.95 
M.D. 23,188.75 
M.D. 11,164.38 
M.D. 29,454.76 
M.D. TIO MAD roe 
M.D. 34,973.38 
M.D. 12,259.93 
M.D. 9,999.05 
M.D. 50,377.16 
M.D. 30,567.65 
M.D. 28,291.50 
M.D. 163,164.09 
M.D. 74,430.18 
M.D. 19,833.19 
M.D. 17,923.53 
M.D. 11,718.96 
County No 40,127.68 
; 39,038.26 
45 36,523.52 
et 31,285.22 
eu ani Ae ects SRI, Male IU ee Oe, OR eee ee ee EE be 26,575.95 

speciale Areas WDiIStsaL, ek as | ae ieee. ieee ee el Se S105459022i 
Special#Areas 4 Dist. S34 Se Ae ane Os ee 9,759.08 20,218.29 
$1,467, 953.46 
SUMMARY 
INCOME ACCOUNT APPROPRIATION— 

*2106-1) Grants, tomImMmprovement  DiStricts mse see eee eee $2.926,198.24 
2106-2. Grants to. Speciaw ‘ArGas (25 224 see ae ek de ee 125,000.00 
#2LO6-38Grantss too MuUniICI Palos trl tS sem reer saccade ee eee 3,613, 739.05 
2106-4; Special -'‘Contingenciés' =. 322 cee eee ee ee ee 1,467,953.46 

$8,132,890.75 


*Salaries are included in appropriation 2109. 
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Maintenance Branch 
Centre Line Striping, Highway No. 3 





Maintenance Branch 


District Highway Construction, Municipal District of Lethbridge, 
with assistance of Grant. 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


EXPENDITURE ON OPERATION, MAINTENANCE, REPLACEMENT 
AND CONSTRUCTION OF FERRIES 


For the Fiscal Year ended March 31, 1957 


Operation Replacement 
and and 















Location River Maintenance Installation Construction Total 
Desjarlais see North Saskatchewan ...... $ 7,000.35 $ 7,000.35 
Holmes Crossing ............ At HAD ASCH be eee ees eeeeee 6,962.33 6,962.33 
Dorothyass ee Red: Deer Sean 2 aes 3,407.45 3,407.45 
Pakanuteee oe 2k ee North Saskatchewan ..... 5,331.38 5,331.38 
Garrin@ tO pee. = sae Red Deer) eee 4,452.10 4,452.10 
Tolman Crossing ............ Red: = Deere ee eee 5,376.29 $1,566.42 6,942.71 
WE CUS CLOSS ITN: eierertenenscee Pem Dina see ee 2,984.59 2,984.59 
Shandrovtnie as Seer ese North Saskatchewan ..... 7,349.30 7,349.30 
Hopkins) 223 ee eee ae ee North Saskatchewan ..... 2,927.05 2,927.05 
Hutton S330 ee ae Rede eer tute ek es ee 2,864.29 2,864.29 
HaGCs Ste=sAnnem ee INATTOWS fuse ee ee 1,982.49 1,982.49 
Lea Park sep North Saskatchewan ..... 9,736.15 9,736.15 
Wildorena see ee ee North Saskatchewan ..... 4,245.48 4,245.48 
SOuth Ob. E10) bonnie North Saskatchewan ..... 3,971.48 3,971.48 
Dunveran ee 2 aes PCACEHE Set err ee ean 15,852.54 15,852.54 
Bowietsland 2 =o South Saskatchewan ..... 7,617.30 7,617.30 
INGO fe Visyer eine ee ee eee North Saskatchewan ..... 6,332.21 175.14 6,507.35 
Genesee! 5.20 te ee as North Saskatchewan ..... 5,593.42 5,593.42 
Stevevilleso = Ea ss RedibDecrae eae 5,843.95 5.843.95 
WEG ht eelViUnS OTe es Rede sD cers ea eee 3,503.59 3,503.59 
Berry MOOT] fate apes css ee North Saskatchewan ..... 7,774.14 7,774.14 
BIMNeC SATS oe aceon RedsebDeerve = fae 6,240.75 6,240.75 
ind bere hee ee North Saskatchewan ..... 3,897.74 136.64 4,034.38 
Vaincare Crossinc. saree North Saskatchewan ..... OrGialera 9,611.75 
INS (Of Jenner sae Red=) Deére te a ea aa 3,421.30 3,421.30 
Gregory Crossing .......... Red: Dera s5 eee 3,150.85 3,150.85 
WWieS tO lan VCO it eee Rea) Deer see ieee 5,003.31 5,003.31 
Drayton Va lileyae see Saskateheviati ee ee 19,831.96 22.50 19,854.46 
SeOf es Kalbe see eee MittlesSmokya se) 8,918.39 8,918.39 
Grovedaleses ee aes Wa Diti he acre ieee aeten 4,914.59 4,914.59 
Klondyke Crossing ....... 2,482.58 2,482.58 
Blatbushieee eee 2,787.26 2,787.26 
South of Wembley ........ 6,248.64 6, 248.64 
South momeCnowlootwnen B 4,364.92 4,364.92 
South of Rolling Hills ~ 3,169.82 3,169.82 
Waskatenau _.............. North Saskatchewan _... 7,490.52 7,490.52 
North of Blueridge Athabasca =e eee xt 10,734.05 950.00 11,684.05 
South of Bindloss ..South Saskatchewan 6,043.85 $135.96 6,179.81 
North of Atlee ...... = ROG is CClees ees eee 2,819.01 2,819.01 
HOLbDeSVilliek mee os ee ee North Saskatchewan 4,131.12 —aaleiha ee 
SOUTH Of HImpressm as South Saskatchewan ...... DOO letG 5,087.77 
Rosevear 4,946.72 4,946.72 
Warspite 5,076.37 5,076.37 
Fort Vermiliong: 222. Peace ce Ll ee eee 17, 929°23 Pee Ow? 20,630.35 
HeinsSDUBSiaie ee ee North Saskatchewan ..... 8,116.40 573.50 8,689.90 
BeaUVall Ong ese eee North Saskatchewan ..... 3,339.64 351.67 3,691.31 
BOWSIlO DG we seen ees BOWer ee Ee Sere, 6,693.99 6,693.99 
General—Head Office Supervision ~.....0.00022...... 289.99 289.99 
Wnemiployiment} insurance uges eee ees eee 1,062.15 1,062.15 
WiorkimensSsCompensatlon seen ae eee 4,055.36 4,055.36 





$293,467.91 $6,476.99 $135.96 $300,080.86 





SUMMARY 


Income, Account;-~ Appropriation, =21 03 Bi s4 oes eee 9 eee acne ee $299,944.90 
Capital “Account, Appropriation 22052 BW icctere 6 oa ea nae nee en eas eee 135.96 


$300,080.86 
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Maintenance Branch 
District Highway Construction in Improvement District 








Maintenance Branch 
Ferry Operation at Dunvegan, on Peace River 
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DEPARTMENT OF HIGHWAYS 
MAIN HIGHWAYS CONSTRUCTION BRANCH 
(A. M. PAULL, Chief Construction Engineer) 


During the 1956 construction season 195.90 miles of subgrade and 
44.23 miles of grade construction were completed. 0.70 miles of subgrade 
were widened and 341.69 miles of highways were gravel surfaced. 


In addition 239.48 miles of stabilized base course with the top lift 
asphaltic bound were placed. A further 7.76 miles of stabilized base course 
was placed on widened shoulders. 324.73 miles of asphaltic plant mix 
surface course were completed and 226.98 miles of asphaltic seal coat was 
placed. 774.50 miles of centre line striping were painted, as well as 9 
railway crossing markings. 


Construction of that portion of the Trans-Canada Highway between 
Calgary and the Saskatchewan boundary was completed under the origin- 
al Federal-Provincial Agreement, which terminated in 1956 by the com- 
pletion of four contracts covering Asphaltic Bound Stabilized Base Course 
from Calgary to Strathmore, Asphaltic Plant Mix Surface Course from 
Calgary to Strathmore and Asphaltic Seal Coat from Bassano to Strath- 
more. Additional to this, four contracts for Asphaltic Seal Coat between 
the Saskatchewan Boundary and Bassano, Strathmore and Calgary were 
awarded and completed, thereby completing the Asphaltic Seal Coat from 
the Saskatchewan Boundary to Calgary. 


Under the new Federal-Provincial Trans-Canada Highway Agree- 
ment, signed in 1956, five subgrade construction contracts were entered 
into, covering 56.98 miles from West of Bowness to Banff Park Gate, of 
which 27.82 miles were constructed. 


The comparatively small mileage completed was due to the lateness 
in the season that the contracts were awarded as a result of interchanges 
regarding details of the new agreement. 








Maintenance Branch 
Highway Wayside Camp Kitchen, Highway No. 2, Fort Macleod 
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Subgrade construction on the four lane divided highway was ex- 
tended to include the section from Airdrie to North of Crossfield, a dis- 
tance of 13.94 miles, of which 11.05 miles were completed. Asphalt Bound 
Stabilized Base Course was placed on the section from North of Cross- 
field to South of Bowden, a distance of 29.41 miles. 


Twenty-six applications to the Board of Transport Commissioners 
were made for the installation of protection at Highway-Railway grade 
crossings, of which nine were approved, eleven are pending before the 
Board and six were rejected. Five installations of protection were made 
by the Railway Companies under approval previously received. 


During the winter, thirty-one gravel stockpiling and four clearing 
projects were carried out. A considerable programme of field and labora- 
tory tests were undertaken during the year. Approximately 72,000 field 
tests were performed on base course and plant mix surfacing projects, 
with approximately 24,500 field tests on grading projects. Six thousand 
six hundred and sixty-one (6,661) tests were run in the main laboratory 
on all types of materials. A staff of eighteen laboratory technicians was 
maintained in the main laboratory with seventy-six men running tests 
in the field laboratories on the various projects. In addition, six men were 
employed on gravel research testing and running CBR tests at large. 


On one hundred and forty-seven (147) projects under construction, 
1,944 shifts, totalling 19,440 hours, were lost due to bad weather, this 
being a slight improvement over the time lost in the previous year. This 
resulted in a slightly higher percentage of the work being completed. 
However, because of rainfall in some areas, approximately ten percent 
of the subgrade and stabilized gravel base course projects could not be 
completed. 


The following is a statement of the work performed during the year 
ending March thirty-first, 1957. 





Maintenance Branch 
Highway Wayside Camp Kitchen, Highway No. 16, Obed 
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Trans-Canada 











Highway No 16, showing Asphaltic Bound Stabilized Base Course 
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Completed Trans-Canada Highway, East of Strathmore, showing Asphaltic Seal Coat 





Highway No. 2, 4 Lane Divided Highway, showing Cross-Over and 
 Asphaltic Bound Stabilized Base Course 
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GRADING SUMMARY 
Main Highways Secondary Highways Totals 
Grade) Constmiction «\. 1.2. eae 3.39 40.84 44.23 
Subsrade! Constructions... 134.95 60.95 195.90 
Subgrades Widening .2t3t es) Be eee ae un (0/00 0.20 0.70 
LOTALS see. ee 138.84 101.99 240.83 
Bye Contractime t.ho ee Renee 133.04 79.66 212.70 
By Department of Highways .......1.2.22.- 5.80 22,00 28.13 
OTA LS ea ee 138.84 101.99 240.83 
FIRST COURSE GRAVEL SURFACING 
MAIN HIGHWAYS 
Highway Location Miles Work Done By 
2-C-1 Airdrie ® = WiCrLOSsstiel dias. ses ete eee ee ee 9.00 DFZOvE. 
2-G-4 Donnelly—=West. Of “Sprine Durie ae ee 4.60 Contract 
2-K-2 Fy the IN OGrlhenOL Me SLaln ar Clipe mee arene ate mn eeeene tea ae 10.00 Contract 
2-C-1V& 2) shast rol, Cereal—Ovens Corners. aie enn ares 10.43 Contract 
12-B-2 Bast Jol» Hal kirk——-Castor ses ween ele eee re ene 1.90 Contract 
13-A Hughenden—-Ribstone) Creek ye.) epee ee 8.44 Contract 
13-A Ribstone Creek—East of Metiskow .............-.-.-..---.. 9.34 Contract 
14-A Wainwright=—Northimot, ted time -:.: ees ee eee 12.32 Contract 
15-A-2 Fort Saskatchewan—East of Scotford ...........-......- 6.86 Contract 
15-A-2 Hastecor e Scotiord=—lamonitans. =e eee eee eee 6.91 Contract 
16-D-3 South mol Weintrance— Jaspers Parlkeows ee ee 3:00 Contract 
34-A-3 Sixth) Meridian—Smoky @Rivers 12 eee 9.03 Contract 
36-B-2 South” of sPlain (lake—Twoehillsee saa se wees 3.3L Contract 
al OIA Tip Cee Sea See) Gaga 95.67 Miles 
BY tGOntract., Were, Re eee tate See tec alee a Pil ie tle ee Peon aI 86.67 
By, eDepartmentiot, Velie ta wieiys my ieee teemeee eee ey es 9.00 
FIN@ SIA Lites psa, Ste nee wae ee 95.67 Miles 
/ 
Highway No. 16, West of Hinton, showing Asphaltic Bound Stabilized Base Course 
) ee 
" A ey 





Highway 


18-A-2 
22-A 
23-A-2 _ 
23-A-2 
43-A-2 
43-A-2 
43-A-2 
45-B-1 
45-B-1 
45-B-2 
49-A-1 
49-B-2 
56-A-1 
5DT-A 
43:43 
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FIRST COURSE GRAVEL SURFACING 


SECONDARY HIGHWAYS 


Location 


South of Holmes Crossing—Fort Assiniboine 
Millarville—Turner Valley 
Champion — Vulcan ................... 
Vulecan—Junction Highway 24 _....... 

Green Court—South of Blue Ridge... 
South of Blue Ridge—South of Radio Range Stn..... 
South of Radio Range Station—Whitecourt 
Junction Highway 41—North of Clandonald 
North of Clandonald—Dewberry 
Dewberry — Marwayne 
DOnnell Vee—— Ma lhery sia ee ese Oe ng Ma 
West of Blueberry Corner—B.C. Boundary 
Big Valley—East of Scollard 
Entwistle—Drayton Valley 









TOTAL 


IBAA ONULRACE 2 nie oeetel cme ab a Man Nee Sethe Peete cue see nes eh 
By Department of Highways 


TOTAL 


ot 1 ee PDN OOO EO EEE el 








Miles 


101.53 Miles 


59.33 Miles 
42.20 Miles 


101.53 Miles 


Work Done By 


D.O:H. 

Contract 
Contract 
Contract 
D.O.H; 

Contract 
Contract 
Contract 
Contract 
Contract 
Contract 
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REPLACEMENT GRAVEL SURFACING 
SECONDARY HIGHWAYS 
































Highway Location Miles Work Done By 
18-A-2 Barrhead Corner—Holmes Crossing ................c..ccccesee--0-- 21.49 D2OFH= 
24-A Vulean Corner—Junction Highway No. 43.99 Contract 
35-A-2 & B_ Dixonville—North of Hotchkiss ......................2...- sts S212 D.O.H. 
43-A-2 East of Sangudo—West of Green Court 19/97 D.O.H. 
ay eON Entwistle Drayton walleye ete eect ee ec 26.32 DO se 
OAT (eines eee See ge eS PE 144.49 Miles 
By, (COMUTACE yet ee See ce ee ee eee nee ee 43.99 miles 
By Department, Of ERE lawn y Sip ere eee 100.50 Miles 
TO WALity os See ee ee 144.49 Miles 
GRAVELLING SUMMARY 
Main Highways Secondary Highways Totals 
Bicst .Coursey.Gravellin year eee ee 95.67 101.53 197.20 
Replacement Gravellingy a2. see) sit ee eee 144.49 144.49 
SCOTIA kerr 95.67 246.02 341.69 
By, Contract sa2, fees ste eoate cs Ohne eee aie 86.67 £03232 189.99 
By Department of Highways ........................ 9.00 142.70 151.70 











TOTALS 7 pare tee 95.67 246.02 341.69 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
- DEFARTMENT OF HIGHWAYS 


rn TRANS=CANADA HIGHWAY 
STATEMENT OF EXPENDITURE FROM APRIL 1, 1956 TO MARCH 31, 1957 
APPROPRIATION 2156 HIGHWAYS AND 2156 LOCATIONS 


eS RINSED 




















“Te a, ALLROAD lpaiarae anne 

POWER AND GRAVEL ASPHALTIC CROSSING UNEMPLOYMEN 
PROJECT TOTAL ; : GUIDE TELEPHONE BASE SURFACE CENTRE~LINE PROTECTION 
NUMBER DESCRIPTION EXPENDITURE ENGINEERING GRADING CULVERTS POSTS FENCING COMPENSATION LINES COURSE SEAL COAT COURSE SHOULDERING PAINTING INSURANCE 
a Ge pp po a a _ 
leA#l Walsh to Dunmore $ 545579056 $ 1,334.96 §$ $ $1,450.41 §$ $ $ $ $ 51, 138. 23 $ $ $ 649.06 $ $ 6.90 
leAn2 Dunmore to Suffield 72,657.41 23352 202 255235 87.00 68; 7614614 1,193.28 8.62 
leAn3 Suffield to Brooks 129,391.51 3,360.56 3.25 124, b8. 64 ? 1,074.40 4.66 
]=B=1 Brooks to Bassano 21,052.25 2,054.10 : 75 00 17;736.9h 149.00 1,033.23 3.98 
]eB=2 Bassano to Gleichen Corner 435451206 1,313.57 1,389.47 34,701 634 4,476.60 1,562.69 7.39 
1Be3/1 GleichenCorner to Strathmore 56,842.84 2,045 45 1,955.80 3,364.25 375448495 7,966.17 3,490.76 ei 13.35 
1-B=3/2A Strathmore to Chestermere Lake 579,400.06 16,190.33 351854410 820.90 3,152.66 1,482.00 90.00 184,587.70 59,098.73 236) 90-20 ik, 067459 567.52 249705 1.0.88 
1-B=3/2 Chestermere Lake to Calgary 352,882.88 17,470.66 23743 66 55450 13,970.55 4602k 1)650.00 131,261.24 4h; 7hle88 101,365.73 28/013250 1, 499.78 61.14 
1Cool Calgary to Radnor 10,555.88 10,434056 "110.00 11,32 
1-C=1/1 Calgary to Bowness onli eol = 3,822.61 91,947.00 5290 
1-C-1/2 Bowness to So. of Cochrane 205,989.09 15,096.69 113,642.10 43,935.68 6,312.78 26; 906 645. 69.50 25.89 
1-C1/3 So. of Cochrane to So. of Radnor 360,633.15 21, 244.04 259, 757 kl 46, 247021 6558). 65 26, 9755250 he 
1-C=2 Radnor to Banff Park Gates 98,246.51 8,860.92 89° 70.81 - 14.7 
1-0=2/1 So. of Radnor to Kananaskis River 418,365.33 18,285.98 310,974.95 64,386.82 15,040.01 9,643.75 33.82 
1-C=2/2 Kananaskis River to "The Gap" TLL, 889.01 21,965.10 647,547 67h 75 y 313.06 63.11 
1~C-2/3  . "The Gap" to Banff Park Gates aes) 027.30 20,968.41 228, 9424631 4h, O48. 47 603.32 82.29 
40,00 E72 City of Calgary 1,003.71 1,003.71 





RT TT a a a ee ee 


$3 .540,743 206 Moe 799296 $1,698,315258 $275,707.64 $23,181.20 $27,983.68 $158,656.70 $762.82 $319,213.19 $438,578.85 $340,431.10 $80,048.45 $8,138.07 





$2,497045 $428.37 






salaries in the amount of $24,589.46 is included. 
Summary = Appropriation aae3 ~ $8 Sh 205208 


Grand Total $32,385,248.74 





2 : Reimbursements by Canada of 50% of Shareable Expenditure including bridges 3 
ae said of Rigaaccane 1a-Hi puvaylouindon Provincial Agreement, dated April 24, {950 } | 
and new agreement dated June 22, 1956 as follows: 


December 10, 1949 - ape 24, 1950 $ 14,975 087 
April 25, 1950 - March 31, 1951 “192,106.23 

April 1, 1951 - March 31, 1952 1,081, 31765 

April 1, 1952 = March 31, 1953 2,872, 71001 

April 1, 1953 = March 31, 1954 2,605 951257 

April 1, 1954 - March 31, 1955 935,220.23 

April 1, 1955 = March 31, 1956 2, 206, 07l+14 cae | 

April 1, 1956 - March 31, 1957 1, 365,045.45 is | ss 


$11, 273,401.32 
7 _—— _—__________} 





GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


MAIN HIGHWAYS CONSTRUCTION 
STATEMENT OF EXPENDITURE FROM’APRIL 1, 1956 TO MARCH 31, 1957 


APPROPRIATION 2154 
nn ee te ed cence eos anaes 


MOVING TA ae RAILROA 
PROJECT TOTAL GUIDE POWER AND GRAVEL GRA ASPHALTIC CENTRE=LINE CROSSING 
NUMBER DESCRIPTION EXPENDITURE ENGINEERING GRADING CULVERTS POSTS FENCING BASIC COURSE SURFACE COURSE SHOULDERING SEAL COAT PAINTING PROTECTIW 


COMPENSATION TELEPHONE SURFACING 
LINE 


. Ss 
RS Rr a De I a ca ts EY I oO AT A IN A a A Oe ES As 





Camrose to Wetaskiwin 
Saskatchewan Bdry. to Wainwright 
Wainwright to Irma | 


Irma to Vikin 
Hol 


Vikir 
Ho. 


33,7789h 
274.81 


33 
5 625087 
bi e200; 


258,735.02 
487.50 
237400 


28;502+22 


310.50) 


5 
30,3 sh 
* 


79.00 


56,273458 


, reed 090.18 


rp 1 245:28 
23788 ae 


21,03 


QuA=1L Carway to Cardston 31.36 31.36 
2wBuel Fort Macleod to Stavely 144089 $ 144.89 
2eBe2 Stavely to High River 17,150.94 $ 17,033. $ 117.3 
2=Be3 High River to Calgary 628,291.33 34,386.12 $ 233,398.77 $ 23, 033.97 $ 7, 13te26 $ 3s 959206 Ae , 250. 238 $ 1,610.10 61,187.10 $ 119,665.83 $ 32,282.00 ¢ 725 ey S05 sd 7 ie 3 $ 2,064.09 
2-Cu) Calgary to Carstairs 1,610,082.59 673500.23 3 3 6.79 98}970.2h 3,021.37 2,421.14 51,016.25 1,225. a $ 20,363.90 770,118.66 142,546.16 6,380.8 7827661 3,843.96 
2-Cu2 Carstairs to Bowden 2,148,175 238 565577057 33.06. 27,623038 (Lshk7012 494.53 28,801.29. ~ 575. 1,946} 387s 20 13,011.69 12,826.21 2)600.08 
QC} Bowden to Red Deer 9492077 22549267 
2-D=1 Red Deer to Ponoka 443 5791617 20,053.23 873.00 861,200 6,610.30 304,853.38 110,123.26 413250 
24Du2 Ponoka to Millet 254,074.69 4,345.13 6,317.51 297.95 285.00 bl» 36 54,909 «13 89, 903 .00 97, hEas spt 489.30 
2=D=3 Millet to Edmonton 13,293.96 1,457238 1,156.01 3.00 603 247 8; 451 4h 1,498.48 124.18 
2-Ex1 Edmonton to Legal 25496625 2,496.25 
2=E=2 Legal to Rochester 400. 400.25 yf 
2=E=3 Rochester to Athabasca 387. 207.50 180.25 
Qu Gurly Donnelly to Peace River 1,617,034.43 49,604.67 2355399074 13,076.08 3,362.00 22,187.20 899,229.56 304,377.35 89,792.02 5.81 
QuH=1 Peace River to 6th Meridian 064 oh 2,064.46 
2-H=2 6th Meridian to Dunvegan 1,337.44 -609.00 451-296 276.48 
2=Jel Dunvegan to Woking Ghee 294,200 
QuJ~2 Woking to Jct. of #34 Hwy. 4,926.36 45926036 
QoKeel Jcte of #34 Hwy. to Beaverlodge 920, 857045 15% "178. 19 4,431.11 2,147279 1,977.50 151,50 85425 618,433 695 278, eens 28.68 
«K=2 Beaverlodge to B.C. Boundary 917,054.90 40, 193-18 323,505.28 20, 9491.85 15, 71056 00 15539 25,667.94 398,217.47 él, 9457200 aT 128.80 31.99 
~An2 Bow Island to Taber 4256 425200 
~An3 Taber to Lethbridge 4256 425.00 
‘Bul Lethbridge to Fort Macleod 2,871.89 Lie89 2,727.00 
Be2 Fort Macleod to Pincher 1kbks 144. 
383 Pincher to Frank 68,640.52 9, 967640 2, 72h. 404034 305.00 956.00 12, 750041 31,436.20 8,840.81 936.00 319.56 
Baely Frank to Crowsnest 87,483.68 6,493.21 2s 77 193 105.00 27,423.09 30,779.85 19,903.54 
\=2 Warner to Coutts 144.89 lbhe 
in] Lethbridge to Cardston 2,546422 52449 1,692.53 801,20 
An2 Cardston to Waterton Park 488, ase 13 17,495.28 137, 868,14 14,029.23 20007 2,955e1h 5,857.00 7,064.25 63.70 302,969.18 514.14 
\=1 Pincher to Waterton 412.5 rece: 
4 Okotoks to Black Diamond 121,796.43 9,425 268 322.80 1,740.90 109,823.56 483.49 
{wl Inverlake to Beiseker 2,914.00 2,91ho 
\=2 Beis&er to Drumheller 2,155.65 144289 1,802.50 ; 140.00 
3m] Drumheller to Hanna 23,020.09 718.34 847205 10 BES 30200 3,093.23 794021  6,730025 
Bu Hanna to Youngstown 654,156.39 27,518677 702.80 424,099.81 201,166.27 651.64 
o~] Youngstown to Excel 381,210.65 23,111.02 101,921.24 27, 709221 1,630084 3,872.52 14, 730047 208, 235435 
C=? Excel to Alsask 97,502.90 15,421.59 oo 1262.31 11, 3484665 434672 2,982,00 abi 3917.63 
~A Drumheller to East Coulee 199; 330.56 12} 805.32 25214408 1,090.00 183,123.70 97046 
L«Awl Red Deer to Sylvan Lake 2,067.24 2700 23480 2,016.44 
“An Sylvan Lake to Condor 222 9h iboka 10, 684,03 35134200 10.66 3310584463 68,271.99 789.11 
=An3 Condor to Rocky Mountain House 850,887.61 23, 1799490 254083 1,722.93 265. 822,547.52 272,01 its 410.12 614.45 
L<B Rocky Mountain House to Brazeau 12. 266 
2m A i Compeer to pacer 15,084 ay 111,11 
~Bes Veteran to Castor 0S) 3 
2=Ba2 Castor to Stettler 833, 462. 51, 017.13 25,018.17 1,556.79 111,71 5403 +96 183.20 7,279 3h ie 557426 334.293 
~-D=]! Lacombe to Rimbey 311; 594285 TZ 3751050 19h. 24, 306 1,023 3075 206,921.42 673.94 
2«DoQ Rimbey to Norbuck 19300 19.00 
Su Hayter to Hughenden 528,657.32 35414075 387,526.75 29,661.66 8,039.88 31,204.50 206256 36,603.22 
jaBa] Hughenden to Sedgewick. 31,115.43 7549.87 7391.62 1,105.80 435,152.31 69,560.50 316.96 
j=Bu2 Sedgewick to Daysland 86.25 482. 
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PROJECT . TOTAL GUIDE POWER AND GRAVEL GRAVEL ASPHALTIC CENTRE/LINE CROSSING 
NUMBER DESCRIPTION EXPENDITURE ENGINEERING GRADING CULVERTS POSTS FENCING COMPENSATION TELEPHONE SURFACING BASIC COURSE SURFACE COURSE  SHOULDERING SEAL COAT PAINTING PROTECTION 
LINES - 
I ware 
16~C=1 Edmonton to Carvel Gomer 280,618.26 25472606 2002 046 619.80 2 ; 103,648.32 $ 121,470.70 16,030 0.88 
aes GAR ene to Biisi tite 1337851, ea $ ep ere 3 $ Lee $ 1,450.46 $ 619.80 $ ss $ 3,167.25 $ 33.98 $ $ Roicest a $ 2 tees te $ 2g #030638 § $ ahi bs 
16-9 eee vo-cerrot Greek 555,146.06 15,629.59 294 055 155.60 78.88 229.00 495492064 312,269.62 173,123.90 3,126.14 746 oy, 
16=D=1 Carrot Creek to Edson 3 5475031 588.65 6,966.32 252,00 1, 436053 19,831.77 256-6 143260 
1eaete Fasen no wbed 403, 224-6 Ou 8,351.72 10, 06675 95469294 Breiihogy  agtaacds oO cu 2ihe73 
16-D3 Obed to Jasper Park Boundary 1,370,651.81 46,218.41 75,861.10 1,145.11 196.08 7,675.00 15,323.13 1,150,714.72 1955 17,692.23 1,006.48 
Pe ae aE er pl ake bh, Bh 54 73700 395712062 
18=AW=2 Barrhead Corner to Fort Assiniboine 51, a8 24 3, 344087 9,891.54 784.672 295.067 550.00 36,91lobb 
19~An1 Wetaskiwin to Westerose L7lyy 1998. Oh 21,249.90 623910.59 1,079.01 212.63 270.00 230,296036 143,389.20 14,882.10 708.25 
19~A=2 Westerose to Norbuck 20.00 : i 120.00 3 
21mA=1 Beiseker to Trochu 11,706289 11,096.76 610.13 
21“An2 Trochu to Jct. of Hwy. #12 371262 371.62 
21—Ba2 Bashaw to Ervick 560.00 560. 
22—A Midnapore to Black Diamond 14,593 062 14,953 046 8,938.94 205 032 124.00 371290 
23-A=1 Monarch to Champion 24.6 372637 8,422.11 : 3 5945 00 231,511.51 486.23 2,007.52 
23mAm2 Champion to High River 677 643410 45,001e76 472,061.18 40,490.87 304607 18,800.28 185.90 100,596.16 202.88 
2h—A Vulcan Corner to Cheadle 50; 248,54 2,068, 800.00 47,379 063 
25—A Lethbridge to Turin 16,610, +3 95470634 3,201.26 3,074 032 864043 
28mAaL Edmonton to Opal sake 656 11.61 304.00 5,914.15 1,736.00 "54302 
28a hee? Opal to Waskatenau 251,412.81 8,630.36 222.40 269.60 ,009.00 241,2 nes 
pe Taitateeisys Peal ree 32 e Vagos: Bea S96 15.00 17403565 
25=Be na to ° au. ° ° ° e 
8-043 East of Rife to Shamrock Valley "47400 p ¢ tek? 
habe? Valleyview to 6th Meridian 245 32h eb2 3,192.28 520.57 2,537.18 20,931655 218,142.84 
i eset FE eae pera ns Hwy. #2 33 5hOh 025 225404029 264,975.79 344998616 36675 oe 30,500.26 
5aA= rimshaw to xonv e ° ° 
je An2 Dixonville to Hotchkiss 535724038 ; 1,416.73 360. 51,947 065 
5B Hotchkiss to 28th Base Line A Basen | 525,82 raped 4.20.00 
Sm Ave Castor to Hanna . e 
he Viking bs East of Lavoy 1,028.80 1,028.80 
Ba2 Buatuof tavoy to Two Hills 76;958.28 «12,518.62 «45 43ee73 «4932010 5h4e91 2986.00 6 ,041492 
Qe De e ° ° 9 e ° o ’ oT 
5 Be3 Two Hills to St. Brides : 13430450 fe i "34.5 600 1,105.50 he 
oe! North of Duchess to Brooks ’ ° ° > ° 
5=Des Tab to Vauxhall 13 299428 13 299.28 
rer Beduc co 5th Meridien 2615732695 21; 409.06 28.00 250.06 78k071 85.50 36,343.06 202,521.98 310.58 
John 5th Meridian to Norbuck 245 03 14705 67.80 . 
LoAu] Wainwright to paces Teen #28 ees 235017 39.10 
lwAw2 Vermilion to Jct. o WYe a ° 
Be i to Cz 14,001.74 14,001 74 
re ae Sockcr €c, sud aude 328,330.78 8,498.03 414 665 164.08 pogeoe 22.00 318, eotae 350k 
3~A=2 Sangudo to Whitecourt 963,543 « 39,283.17 7465477610 110,907.98 7936 23 59,080.57 6656 
3-B-1 Whitecourt to Iosegun Lake 556,923 048 wiS29879 totes 831.64 meets rf eee aed. 1122: é ae 700208 
3HBa2 Iosegun Lake to Valleyview oe Fs / 3! aS agtoe 7, 74583 ‘ USA . 4, 285 01h 
ye Aa] Beet ieee ao piethush eter 10, pers: 4.689420 
ed tal atbush to Sm ’ . C ’ ‘ : 
spa oe (ger baknas Ns Dar s0n26ns10 172408292 eee 37,996032 08.50 231728200 5,055.65 al; 725123 
-De ewberr Oo ayne y! ° ’ e « M19 74e ° ; ; 
5_Ba3 Menenee ee Bask etchones Boundary ie 9,384.33 bocca 
5=A Radway to e e . ae ae 
oak Donne ly to Satins 188,059.51 95570229 a eran _ 38,721.95 eee iroe 35413 025 ae aieed y 
.Qumhme2 Wantage to Belloy S pore? 90156 Oe {10°00 : are 
ead « Yoel a 2 r 7 ¢ _ 
ba ; 16,129293 189,790.48 13,205.00 a2 31, 6G. 73 Rae 
Qn Ba2 ANA e 3 ’ * 295.00 Hef i ’ < ey f + ’ aie é i" n : 
23am ; "367,00. 2 hss oat Rea y 
5h ate hee Se 
i 6 526 14 ‘ Ley! a, ‘3 cs: } 
137000284 0” Toe es 
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=F AES Re STABILIZED 
PROJECT TOTAL GUIDE POWER AND GRAVEL GRAVEL ASPHALT IC CENTRE#LINE CROSSING 
NUMBER DESCRIPTION EXPENDITURE ENGINEERING GRADING CULVERTS POSTS FENCING COMPENSATION TELEPHONE SURFACING BASIC COURSE SURFACE COURSE SHOULDERING SEAL COAT PAINTING PROTECTION 
\ Se a ee eee 
13 oll West ie <ser to So. of Re 664 ; 3 $ 3 3 $ 
ttle Smoky River $ 98,951.66 24,4226 63 , 206. 09k» 1 200 60.00 114.3 

13obbB Set or Little Saoky River pas ’ »422.75 $ 563, 59 $ 53,094.97 $ $ $ 13,553 $665 $ 44,114.35 

eyview 134, araeee 25,017.8 2 250 17,157.57 
40,00 E2 Town of Blairmore 5h, OL8 » 47 : : y 5°380.79 ; 4 23,301.01 21,366.67 
40,00 E10 Village of Cochrane 1,501.50 1,501.50 
40,00 E15 Town of Edson 81,090047 5889.95 63.68 75 00 27,681.56 38, read 10, 285 233 
40,00 E20 Town of Lacombe 8,957.06 167.20 837 789.28 
40.00 E27 Town of Ponoka 4451043 115.50 270011 4, 0656 
0.00 B28 city of Red Deer 23, 581,08 1,171.43 22409065 
40.00 E59 Village of Bentley 12,677.67 4y426012 8,251055 
40,00 E77 Town of Castor 2,279.61 577 8h 701206 1,000.71 
0300 E90 Town of Grande prairie 19,886.01 306.41 19,579.60 
,0,00 E11 Village of Beaverlodge 288.45 
0,00 E12 Hamlet of Donnelly 60.00 60,00 
40.00 E12 Village of Picture Butte 2,618.87 2,618.87 
,0.00 E150 Town of Calmar 18,071.3% 6,162.24 11,909.10 
0,00 E166 Village of Frank 25,492.80 2,306.23 7,869.95 15, 396.68 
0,00 E172 Town of Jasper Place 49,711.36 9,000.00 24,916.91 15, 79k ok5 











$28,353 4504036 $1,391, 653283 $6,371, 567.6% $735,930028 $38,935.56 $25,986.36 $495,721.68 $16, 734036 $865,106.91 $11,730,494234 $5,308, 747 066 $1,177,766.95 $148,535-58 $26,140.65 $20,182.56 


————OOOOOS = 


























‘ERAL: 

Equipment 3 10,220.08 

Mockasnts Compensation 38,816.53 

Gravel Research and Pit Sidings 109,623.75 

Head Office Administration 2375258036 

Board 10,680. 

Unemployment Insurance Ere er 

Laboratory 76,143.88 | 

s $28, 844,505.68 : 
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STABILIZED BASE AND ASPHALTIC SURFACING SUMMARY 


By DO .H. (stabilized, Base Course: for’ Shoulder Widening) —sc.05... vcs cscece-cseeceec eons 7.76 
Ve CONTAC me Stabilizede, BASem COUTSe) meet ee ete en ee i i Gaia Por demenn  eiie n 217.61 
bier Ortitee(Stabilizedmbase Course ip ee eee re Pee ee Ld Se 21.89 
Byeecontract. (Asphaltics Plant) Mix Surtace (Gourse)) 0 eee ee ea 250.83 
Bye. Ost a CASpialticn Plant, Mie: Surftaceui Course). 2 sant ee en See 73.90 
Ea CONTRAGC LEE Sea lin Oat) eae ee TE ie mage oe en tia or iat th ae | eee MN ve 224.03 
Pee Cee iowe (eal SC Mat) Pe ein Mere in 1 airy gn re eun oetan hc Miele ee ATL Wy tip es) Na 2.65 
SciniliZeds base Course. tor Shoulder’ Widening 4...) Bee ee) ee 7.76 
SS eVDIZe hae DAS CHI OOULS Ga aee en ene er ake a ALN wai Hew di: Ve a heheheh Ae meee te Se! of 239.48 
PSS ihe he Geel lan) tee Vidic © OULS Chase ee eee ue) sie ene Me PITS PS Tien ie ne Fae oe ha) ae 324.73 
PRSHTVTENHEKS: ASEGH INS (GOF pey PERE tee So OSS Se Reece oe Sea ie Meguiars put te iiy Geert ah clu As oR ee pn a et 226.98 


SUMMARY OF MATERIALS 


First Course Gravel Surfacing 223,400 Cu. Yds. 


Replacements Craveleesurtaci louse ee eee rene NLT Ratyege ee 79,950 Cu. Yds. 
Suberadem Backtill Me Vrater ia lap sete see te ee kee ae Ne Pe is Se Gs hee 1141022) Cus Vids: 
SCA MIZAd sh ASee COUESCEG AVE liners = oe tie an cert - eniemer ies ge ee ee 4,095,296 Tons 
INGO ME WME Riva niieyeiba ven waren yeverey top Miia Ot aan era aie ee See ees 852,766 Tons 
SHOulIderINn esA- core cates ie ee ee ee a ee ee ee 232,870 Tons 
Seale Coa tela C Nip Spats e een ON aye om tat ee eas oA hea dats oo O09TCun eds: 
Ota AeA SphalLtenWSe cmeaseien ctu tbe a ene. wk ED Ae ee: en en en BE 20,937,346 Gallons 


TOTAL GRAVEL TAKEN OUT UNDER ALL PROJECTS 


Miles 
Miles 
Miles 
Miles 
Miles 
Miles 


Miles 
Miles 
Miles 
Miles 
Miles 


Department 
of Total 

Highways Contract Cubic Yards 
Tee EU Uae COs DULG K Sit ee Womens oe ids chee, eb ae Ae Su ene 65,807 67,834 133,641 
ieee UT me CO LOCK Dll Cet en me et ct ee aes LEGSS. 608 oetuy wr Mee. scenes : 1,688,608 
PiteeevUneet OM: Stockpile =. uke eee ee 4,584 12,486 17,070 
CTS He C Omen SUCKS | (pret. wine b-..  MEt nos Pitan, Set SN nt 214,685 2,481,939 2,696,624 
GrusheeLOmS COCK Pile spt ee ey ee eee 366,602 S114 397,726 
GSRUS eer OMies LOCK Piller perianal ee ee eee ee 360,164 984,508 1,344,672 
OPUS ila COs LUG Lene CALS peti o rere Gente a res | ee ee 42,422 12,908 55,330 
EV @ ap As S ee eke ears ees ee ee ee Re a 2,742,872 3,590, 799 6,333,671 


30 ANNUAL REPORT, 1956 - 57 





CENTRE LINE PAINTING 








Highway Location Miles Work Done By 
1-A-1 Saskatchewan Border—Medicine Hat .................. 30.0 IDKO web: 
1-A-2 DUNNO The SUE Ee Clee ee eee Bia0 IDLORE 
1-A-3 Sufftield#——=Brooksts ee eee 42.0 DORE: 
1-B-1 Brooks %==* BaSSato hse eee ae: oe ve ee ee 29.0 DORE: 
1-B-2 Bassano. — 'Gleichen) .Corners2 42.5 D.O.H. 
1-B-3/1 Gleichen Corner — Strathmore ........00..2...02.200...... 13.0 DFO-He 
1-B-3/2A Strathmore—Junction No. 1 and No. 1A ..2....... 22D) IOYOnsl 
1-B-3/2 Junction Now Jeand=s No, vA Calan ae ae 12.0 D2O7H 
2-B-3 DeWinton === “Calgary. eae ee ee eae PRES) LDiOVE: 
2-C-1 Calgary, == Airdrie 2 ieee ae ee eee 25.0 (4. lanes) D.O.H. 
2-C-1 Southeast Didsbury—North Airdrie ........0000.2..... 9.) (2 lanes) D.O.H. 
2-C-2 Southeast Didsbury—Junction No. 2A .............. 20.0 (4 Manes) DBD: Obes 
2-D-1 Isacombes --—=— Phono kagee ee eee ee eee 3 17.0 D:O.B: 
2-D-2 Wetaskiwin sSouthe 3 simile sues see eee SEO) IDLO wat. 
2-D-3 Ea nivOntOn Fe SOU ry ee ee eee ee 2.0 (4 lanes) D.O.H. 
2-H-2 Whitelaw. -Corner =—shairview. =. =e 12.0 DOL: 
3-B-3 Bellevue—l1 mile East Coleman .................0.2....... 410) IDK) ale 
D-A-1 Cardston., Northeast y= oe ee 20.0 DO. EH: 
5-A-2 Cardston) — Mountains Views eee 16.0 D5OVHe 
6-A Dry wO0d ss Rivera SOUthm es ee ee eee 8.0 DO re 
T-A Okotoks==—= Blacks DiammonG ss == eee 13.0 IDFOeEe 
9-B-1 I TMi ee) IDS Sie yeiey 20.0 IDKOm et 
9-B-2 Hanna y==s Scothieldike: 23 Soa A ee ee 28.0 DAOtHs 
11-A-2 Sylvan) Lake. Condors te ee eee 19.0 DrOrez 
11-A-3 Condor — Rocky Mountain House ...................... 19.0 IDORisl. 
12-B-2 Stettler ==. Gadis'b yo eae et ee 1530) IDLO st 
12-D-1 Eacombe’ ==» Bentleys 2a = eee eee 14.0 IDOI sl 
13-B-1 Killam? ==" coughee dtc e e ee 14.0) DELO VE: 
14-B-3 Holden—4 miles West Viking 2222.20.20... 18.0 DOs: 
14-C-1 Holden—8 miles East Lindbrook _.......2...2..04 29.0 IDEOsHe 
16-B-1 Vegreville—2 miles East Chipman Corner ........ 23.0 DOH: 
16-C-1 JUNCEIONINO® .4 35 LAG tee eee ee eee eee ee 6.0 IDTORHs 
16-C-2 JUNCCION PENOtms 435m VCS aeeeeny eee ee eee ee 4.0 SORGK st. 
16-C-3 i miles “wast. Chip) Bake—-Carnot. Gneckn = =e 25.0 DOE 
16-D-1 EGS OM. HCAS Ue ees ct eee eek te ee ee ee ee 3.0 IDrOuHe 
16-D-2 Galloways—- Obedtie2s 2) 2 ee eee 16.0 1D Owiel. 
16-D-3 Obed=Jaspers Park Gates. ae eee ae 35.0 1) OSH 
19-A-1 Wetaskiwin ———Piceon™ lealces ae ae eens 24.0 DO Mie 
23-A-1 Barons’ s—— PY Cham Dion ee... ore ee eee 16.0 D.O.H. 
27-A OLdS,~==2 Sund rete ce ie ok tee ee ee ae ee 24.0 DFOtH: 
39-A-1 ede. Calm arcs eines ee abet aug ey eee ee 11.0 DOs 
FE OT AT tes Be NIG ws 2am eee ee ae hl ig ee ea ae (ECR a 
PROTECTION AT RAILWAY CROSSINGS AT GRADE 

Highway Location Type of Protection 

2 14 Mile ‘South (oly Morinville. 2 22 N.A.R Flashing Light Signals and Bell 
2 2 Miles West of Peace’ River” = 222... N.A-R. Flashing Light Signals and Bell 
9 on Wblke INordole le WihwNaSoNm Lee ke CNR: Flashing Light Signals and Bell 
aati East Boundary of Sylvan Lake 2... CaN@ine Flashing Light Signals and Bell 
13 SVE INOrthi so Gee VVietas Kiva ieee (OIE Say Flashing Light Signals and Bell 
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BRIDGE CONSTRUCTION AND MAINTENANCE 
L. H. MeMANUS, Chief Bridge Engineer 


Bridge construction and maintenance were carried out during the 
year by nineteen fully-equipped Government Bridge Crews and 21 con- 
tracts were awarded for bridge construction. 


Two major bridges begun last year are still under construction and 
do not appear in the summary of bridges completed. These are the North 
Saskatchewan River Bridge at Fort Saskatchewan and the Little Smoky 
River Bridge on Highway 43.44 south of Donnelly. Several major bridges 
begun this year will not be completed until next year and do not appear in 
the summary. These include the North Saskatchewan River Bridge at Lea 
Park north of Marwayne and the North Saskatchewan River Bridge on 
Hwy. 57 near Drayton Valley. Engineering and preliminary work was 
carried out on the bridge to be built over the Peace River at Dunvegan. 


Following is listed the details of a few of the major bridges com- 
pleted in 1956-57 and a summary of the year’s work. 


Willow Creek Bridge, 2 miles north of Fort Macleod 


Type: Continuous steel girder on concrete substructure. 
Span: 72’ — 90’ — 72’. 
Clear Rdwy: 24’. 


Kneehill Creek Bridge, , mile west and !, mile south of Linden. 


Type: Steel hinged girder on concrete substructure. 
Span: 40’ — 60’ — 40’. 
Clear Rdwy: 24’. 


Castor Creek Bridge, 1. mile south east of Castor on Highway 12B. 


Type: Composite steel girder on concrete substructure. 
Span: 50’ — 60’ — 80’. 
Clear Rdwy: 44’, 


Lobstick River Bridge, 1 mile North of Evansburg. 


Type: Continuous steel girder on concrete substructure. 
Span: 90’ — 90’ — 90’ 
Clear Rdwy: 24’. 


Harmon River Bridge in Town of Peace River. 


Type: Continuous steel girder on concrete substructure. 
Span: SD. — 75’ — 55’. 
Clear Rdwy: 352; 


Willow Creek Bridge, 3 miles west of Woodhouse. 


Type: Prestressed concrete on concrete substructure. 
Span: 80’. == 80’ == .'80* |= ; 
Clear Rdwy: 24’. 


Strawberry Creek Bridge, 6 miles west, 2', miles north of 


Sunnybrook. 
Type: Prestressed concrete on concrete substructure. 
Span: 30’ — 50’ — 50’. 


Clear Rdwy: 24’. 


Connemara Bridge over Little Bow River, 13 miles west of Vulcan. 
Type: Continuous concrete girder on concrete substructure. 
Span: 64’ — 80’ — 
Clear Rdwy: 24’. 


Fort Assiniboine Bridge over Athabasca River on Highway 18-A-2 
Type: Through steel trusses on concrete substructure. 
Span: 250’ — 200’ — 200’ — 200’. 
Clear Rdwy: 24’, 
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Wolf Creek Bridge, Highway 16-D-1, 6 miles east of Edson. 
Type: Steel girder spans. 
Span: 90” —-~90’. 
Clear Rdwy: 36’. 
W.I.D. Canal Bridge in Forest Lawn. 
Type: Precast, prestressed concrete. 
Span: 65’ — 80’ — 80’ — 65’. 
Clear Rdwy: 50’ plus 6’ sidewalk. 
Quirk Creek Bridge on Highway 22 near Millarville. 


Type: Cast-in-place concrete girder. 
Span: 42’ — 60’ — 42”. 
Clear Rdwy: SUe 


SUMMARY OF WORK UNDERTAKEN FOR FISCAL YEAR 1956-57 


Steel Bridges 
SGONSUEUCTOU Leese eee ie Wieme ON sae een es surety 2 as eR ke, 2 Sor DAN 


pC CONSE EVGCCC eg temines 2 wae meee Reames as ee eg nD de eS: Ce See 18 

EBD UL RC Cl meet, set etna ars edie SE Metab Mer trae ah ee epee Saree ee te oe Re oY 84 

Pr Sinicitit bless atest ae CeO her eats ae ACERT Ud. ste ee ed, 9 
Steel Overpasses , 

CONSTRUCLO CH gece rete ett a ori peer nt Coat ene Bn atthe, fo cape ey tS al 
Precast Concrete Bridges 

CEOTISEP UC Ca Ulim a itemene gt pubrt nda te tm os ky Semlaie bis. wep. camtalnn Soh 9 BP Le De ee ot 22 

i SCS OTR EE(9 En Ws Me Bee oi a ee Ngan ad Tae, he SR toa yah af Sees hs) ee eR eee ee 19 
Reinforced Concrete Bridges 

CEOUSTPUCTCU Baliye eel oat ie Mp ge a ei Be) Cee 2. EL Eee A SEES 6 

Bee DTCC) Semen ees Men red ee See fae Gk ies SOP ne CM ert ge oy al 8 
Reinforced Concrete Culverts and Cattlepasses 

SOME ETUC TOU meen acs outer eee eam name Dene Sweat ee Yh Rie Le TS Py ee oideas Bae 14 

PROTIAIL CC) pe seme t etme treet al eT ON aa es fa | hg ON Oe ee al ee ik 
Retaining Walls and Ditches 

GOST EUChCC Rance ste tes nie ented SS tot on. Se Perea dow aoe te eS cae ye 2. 3) 
Steel Culverts 

ASOMSULUCTOU ieee te ee oa tes oa hate eaten SWcroetns Lee Mercure en ok  e e Fs 224 

ee palrcOueO ast US LOMGEG ee eee men cme, Wee en Nene Bean ol Seber ck arse ea ed, 13 
Timber Culverts and Cattlepasses 

CONS ERUCL OCR eee ckne s7acc. cr eta Aveta aN At Fee | SE Re eS i SS ee Seed 1 

Fe Dal beCmnO lex CONU CUS 220e) alte sie ves baer, ke Peet NO ce aera ae 3 7 
Timber Bridges 

CONSTE ULE a ee Aah cok eee eee en hee Ta elre aeR Genet SUC ed ath hohe ss 15 

PVACOUSEMUC LEU emetic ee ated nee: My Het tc me te SANNA aac ee eit, fede cht ae 36 

POC DOIL EC Gams ae ne eat ecrhe tm ol cce Mare eee tab hy SAM LIE ote ee Ea nA hood ee er 147 

BOFSI SAU) Gaels Sak hoe ee eee a ae et pee Mee ak ee a oR Neen Bn cee ( 
Low Level Crossing 
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Steel Bridges 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


STATEMENT OF EXPENDITURE ON MAINTENANCE AND 
CONSTRUCTION OF BRIDGES, PROTECTION WORKS AND DAMS 


For the Year ended March 31, 1957 

















MAINTENANCE 

LD. or M.D. Total 1D. or M.D. Total 
Head, Office. Supervision 22. $ 18,119.48 M.D. 42,657.49 
Salariesn Mey aly 2 eae eee 120,274.18 138). 7,608.04 
Unemployment Insurance ee 2,300.55 1 JOY 266.76 
Board) Yale eee ee ete 2,470.74 M.D. 12,829.49 
SGU DIST ee ey ee tee 81,503.54 M.D. 15, 531581) 
Workmen’s Compensation 9,067.47 M.D. 58,367.81 
City: Of SSdmonton eae 2,206.04 M.D. 6,345.27 
City Of. Cal ca nye eee ee 1,339.98 M.D. 10,106.24 
Indianw Reserves ae 2 ee ee ee 16,768.14 IME): 106.49 
Counties peu ta a eee Tike ee oe 220,806.90 M.D. 11,368.64 
Special LAT CAS tet eee ee eee 45,734.73 M.D. 29,744.94 
M, Dai 2e as Gees a rns MA eal 24,519.51 M.D. 70,544.31 
Mis (fGen ie Mees er a re ee 24,232.40 M.D. 68,554.89 
MD y 3G he Pee eo eee oe eee 59,941.61 M.D. 114.00 
Te ep LOM Peet see ene et ee CELE Sc eI 1,749.04 Tes 10,811.38 
TDs Dag vce clean ye el mei ee 39,360.95 1EIDY 29,354.64 
DPT eg es DD Geta sas Teast en tekst Pelt ete 122,538.40 ICID). 3,348.65 
MSD 25 Riese ene st tae ee ee eens 9,772.90 M.D. 84,733.80 
MED 3. 26 piss ot ee SSD ae Serene 42,249.97 M.D. 93,470.43 
i eg Bae a ee eemla Meee, 5 cae a swans ian 16,081.49 IED) O92 
MIDS - SUS 2 oe = ee Ee eee rare eee) 95,711.18 1AIDY. 3,080.30 
INT; Die: #O4. ee iceee an ees Oe toate aA So DO Q etl TAD: 94.31 
IM DF Oe ee ee oe ae ee 32,795.65 M.D. 12,491.86 
DAD) AZ REGS DN a ech nea 62,482.82 IIBE 24,548.88 
IMI, AA f Aiea ROR SO erie) 70,428.65 IID), 67,329.46 
TDak AG Lye eee eee ee een de ree 3,079.96 TaD: 19,314.04 
M.D" AvarS et oe ee ee es 19,901.13 M.D. 3,780.55 
VE SED.” CAS ces ee seers ern ror dee: 42,624.73 1B): 13,638.57 
IVE DD. 4G po neti eate eee ene aed ee 67,943.40 Itsy 77,554.56 
DB ge 9 Oe ncn ee ee ee ce OO ee ee pe LO 9,725.18 VED: 1 VSOLOG 
PD bas oem ete ee ee Ske ae AL Pd: 43.50 Ie): 12,038.27 
IMD). 530 be Siar ee ee eee ee 19,743.15 M.D. 29,682.74 
111 Sl ® emis oP eee ne! tee bape EN) Laren a a 79,239.35 Vinee 36,766.22 
TDi > DB ae ie LE a ee ee 229.71 1D: 47,129.99 
M.D. “6252 2 terioae pe A RS ene t) are 9,392.88 iD). 29,169.08 
Ms Die 63.77 ool 2 ON tie io nd cee ae 9,202.19 ED: 7,023.97 
IM D4 16 4h seta ee Das 2 Ages epee ae 24,927.69 ip 1,059.31 
LD 2 Git, Steed ae ee en eee ee 26,255.46 

Mie Wares ch te oO eee eee 47,889.74 Appropriation No. 2104, 

MDs 12 Pes ee ee ee eee 30,568.33 IncomemAccount=. .. eens $2,545,468.42 
GS Dames iye tee gen eRe. Peay ae nn AS ake 38, 251.50 —___§_ —_— 
IML Day re Pca AS RS ie eels ee 33,392.02 


Le 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


STATEMENT OF EXPENDITURE ON MAINTENANCE AND 
~CONSTRUCTION OF BRIDGES, PROTECTION WORKS AND DAMS 


For the Year ended March 31, 1957 








CONSTRUCTION 
LD. or M.D. Total 1D. or M.D. Total 
eee Mike Sere al: Soe TIS oo 8 4,193.03 NB MSE Se ea ere EN eee ald 6,813.24 
EC CRUE DONO N Gre eet ee ee cree 169,648.79 MEDS S383. Peete iia emis eee £06 ee) Ae 73,847.28 
NGimMiNIS tra tO Nes... Seeees:: ee te ee 13,235°81 IVE: YS a8 4 eer comet ied ot ce a Loria ee 57,288.76 
Workmen’s Compensation ................ 11,907.93 NZD) Ne SO went ee Se ee 5,892.14 
Unemployment Insurance ................ 1,385.70 NUT BD) gx STOP A Ba ene Ome eee omer are ee 572, 987.23 
Counties: M.D. 5 PAN wht ae Ee et ie Ast 0 We Sa A She" 5, 952.67 
AO lae COUT eeIN Os Ae as teen oe 3,007.24 Nie Miter Oo Wine 3 tc pee seg UB ihe, 5,538.86 
DB ACOUIL yaeNOs D mata eee ne See 1,546.06 IgiDy: OS edow Bet 1 a Ae eee tee 126,076.20 
ie S Count ya NOS 2 ee ees Le 44,351.24 A) Semel Ol Se en ee ee See TE 10,616.48 
DpGeCounty INO. sot ea. eee 16,791.70 IVT TD) ten LOS Sep eee Dandie, Sara: Wee te ed 6,894.55 
OBO COUNT Vi FINO’ ot ( pesca ore coe 1,392.28 VESTS 8 OO ietee ee ae et ER ae ee ee 109,766.05 
le Gounit Vas NO el east eeeet tee eae 30,272.07 Ea) ates |: Oe Miao tte a ee nd Pane nn eet 144,684.59 
Nig yer Ge fe kt RES see ee Fe 156,482.34 TA se LOS cee wen wok 1S aa ana ay ee 86,975.52 
IV bela) ead Open eae oe tii Fate ah at © “aljaliztsy ke} OH DB) ra 4a SS, a eae wee wy yeh gan, I Rg oe 42,733.16 
(LIBS TO ee ee ee ee ae ee ee 1,981.28 VIG) eel SO Res eee a chem ne fate eed 376,424.96 
ING) Sooncpd ZA) oS: eR aaa, SO gen See 2,280.31 (La Mpepe Ol ee oS at. fete eee et 76,988.61 
INGA reme 25a cal coo Sa pa ey 317,135.69 IE ION At Mel Spy eh Mes Sos ee Fee ee, a aS 671.97 
VERIO eee eS s eee Bee eee 2PECLO. Cl | Riel OY - SS 14 RES eed hee eee Were oe oes ba RO 3,200.50 
VT ERS a re oe Ree TY re 355, 736.45 DVIS Sree 3G et tes ee ee Se eet 53,579.70 
VI a AA eee aE eR ee 275,614.77 LD OS Ne ce. oe ae, Oetae Se Gee hes 330.00 
IMR DY. [SCES( Seki ai See 1 2 ne ee eS ee ToT) 16) LAR Fi lo Re ls fee i eS. oe 51,167.60 
TEMES SED Sar oo 28S ea at ENS a ee ee i oe ee 49,784.02 
VPS) Sele eee ees eee tO ARR De ee BO Pes alal Appropriation 2153B 
IME ID Rs Bos 2 aoe eee nh aie gee, ae ee ee 86,599.18 (CaipiitalaeeA CCOUin tee ee ees $4,682, 296.85 
ill): TASES tl Sie eee eens ieee 1,049.71 a 
Vig) ha Agee ee o> els ieee en Ye 3,468.28 Trans Canada Highway—Bridges 
ID peta Gi ee ee Oe oh ees ee 6,988.59 Appropriation 2156 
NUL CIE.» Walp (oe Robot. Se oats ae acai ab ee 618,672.83 M.D. BAG 4-3 BO AE Te Ee as ee 93,964.99 
IE Es a) 0 Bee ee ce Sc SUE ey ee a 2,026.70 IUDs EG eed POO nid SD Ae te ool ROR 477.50 
VIG Srtag(i eee er ene Bee Pe Nee 68,044.81 TED PA 94 Gu ieee Ce ee Pee Sie ee ee 282,198.62 
eID: TE ES ae CE) ee POS ee ae ee 509,632.19 RAS 5 ene, Ae ee ae eee weenie || et ZSvoolelis 
LESBO" OF) iS ee olin ie DE ee ane ee ae 3,077.97 = 
ee [oy Paemeen O iee e eas ee agen, We a oe ae 481.85 $404,972.24 
SUMMARY 

Income Account: 

ESO EO DRAG OLIN Oper OA epee eee, eer ae eek! een 2 ek a aka $2,545, 468.42 
Capital Account: 

NFO] OO CLAUS ENROL INIT BN ee A eg Ses Ce ee ee $4,682, 296.85 

EDP LODELAtlOlmNO sae DOs CE TICS CSIn eam meee fe ole fee ae Soe ee 404,972.24 5,087, 269.09 

SiG or olen 


Salaries are included in totals 
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SURVEYS BRANCH 
Report for the Year Ended March 31, 1957 
(C. W. LESTER, Director of Surveys) 


SURVEYS: Field Work 


Twelve field parties were employed during the field season from May 
the first to the end of October. Eight of the parties made up of Govern- 
ment employees were engaged on the the surveys of main highways, 
road diversions and miscellaneous surveys requested by other depart- 
ments. One party was employed during the first half of the season 
establishing a series of Provincial Bench Marks in the Pembina Valley 
Oil Field for the purpose of oil well elevations. This party, during the 
latter part of the season surveyed micro-wave sites requested by the 
Alberta Government Telephones. 


Two private survey parties employed at Government rates completed 
surveys of new roads and road diversions in the Rocky Mountain House 
Area and the Drayton-Valley Area. 


Another Government Party established twelve miles of control meri- 
dians in unsubdivided townships in the Pembina Valley Area as requested 
by the Department of Mines and Minerals and was for the purpose of 
Oil Companies to facilitate the location of oil wells in legal subdivisions. 

The branch made technical arrangements for approximately five and 
a half township subdivision surveys which was done under the direction 
of Mr. G. Palsen, A.L.S. who is employed on the staff of the Department 
of Lands and Forests. Mr. Palsen also supervised the restoration of Three 
hundred and Eighty Nine monuments which were destroyed by oil com- 
pany and seismograph crews. 


SURVEYS: Inspections 


Due to the volume of field work which was requested of the branch 
this season, there were no inspections made of surveys. No requests were 
received from the Registrar of Land Titles Office and discrepancies found 
on examinations were corrected by Government and private surveyors 
themselves. 


SURVEYS: Office Work 


The plans of Two hundred and Ten surveys made during the field 
season were prepared by the District Surveyors and their Assistants dur- 
ing the winter months. One hundred and seventy plans of Provincial 
Government surveys and two hundred and one plans of Municipal District 
Surveys were checked by the draughting room prior to registration in 
Land Titles Office. One hundred and eighty-two right-of-way plans (Pipe 
Line, Railway, irrigation, etc.) were checked and approved insofar as 
public highways were affected as of October 1956. In October the regis- 
trars of both Land Titles Offices requested, under the Land Titles Act, 
that all right-of-way plans be checked in the Surveys Branch as to com- 
plete check of mathematical closures and areas. During the months from 
October to the end of March, 1957, Two hundred and Forty-three plans 
were thus examined and approved. Eighteen plans of other surveys were 
prepared and checked by the draughting room staff. 

Three maps of the province were prepared and lithographing ar- 
rangements made during the year. One planimetric map was lithographed 
for the department. One planimetric map showing the main pipe lines in 
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the Province was also lithographed and one map showing the Municipal 
Districts was prepared and lithographed for the Department of Municipal 
Affairs. These were all on a scale of one inch to twelve miles. The 
Branch also made arrangements for the Department of Lands and Forests 
for the lithographing of two maps of the Province. Other maps prepared 
for different departments were as follows: 


1 Provincial Map showing Agricultural Districts. 

3 Maps of Calgary and Edmonton Metropolitan Areas for the 
Metropolitan Commission. 

1 Index Map showing Provincial Government Bench Marks in 
Pembina Valley Oil Field Area. 


Twenty-five Township plans of subdivisions were prepared from Sur- 
veyors notes and approved. These were forwarded to the Department of 
Lands and Forests for lithographing. 

At the request of other departments and as ordered from private 
sources, thirteen Judicial Maps; Two Electoral Maps and One Map show- 
ing Municipal Districts were prepared. 

Six compiled plans of towns in the Province were prepared and filed. 

Notifications of transfers forwarded to the registrars of Land Titles 
covering abandoned roadways and other lands no longer required for 
public purpose was one hundred and seventy-four less than the previous 
year. Eight hundred and forty-one of these transfers were prepared 
transferring the land to adjacent property. 


COMPENSATION FOR ROADWAYS 


Four right-of-way buyers were employed during the year, two being 
stationed at Edmonton and two at Calgary. The two buyers stationed at 
Edmonton handled the work in the Peace River Country. They also nego- 
tiated the purchase of micro-wave sites in the Province requested by the 
Alberta Government Telephones. 

The number of vouchers prepared for payments during the year 
were One thousand and thirty-four made up of the following: Main High- 
ways, Seven hundred and thirty-seven; Trans-Canada Highways, Ejighty- 
two; Improvement District roads, One hundred and Ejighty-nine; Alberta 
Government Telephones, Eighteen; Department of Agriculture, Four; 
Miscellaneous, Four. The amount of compensation paid on Main High- 
ways vote No. 2154 B, was $379,847.97; Trans-Canada Vote No. 2156 B, 
was $153,884.16 as compared to $372,044.06 and $20,805.55 respectively. 


APPROVAL OF TOWNSITE PLANS 


Six hundred and twenty-eight new townsite subdivision plans were 
examined and approved with respect to the Alberta Surveys Act and 
Subdivision Regulations made for streets, lanes, Public Reserves and 
Parks. This number was twenty-four more than approved during 1955-56. 
Thirty-eight Certificates of Title were issued to the Department of Public 
Works upon registration of these plans. 


LEASES OF ROAD ALLOWANCES AND PUBLIC WORKS RESERVES 


Leases of road allowances south of approximately Township Thirty- 
six continued to be handled by the Department of Lands and Forests as 
per the agreement of 1949. North of Township Thirty-six the Surveys 
Branch of the Department of Highways was responsible for the leasing of 
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road allowances. 


During the year, Thirteen new leases were issued and the number 
in force were Two Hundred and sixty-eight. 


Eighty-eight leases of Public Works Reserves are in force at various 
urban points throughout the Province. 


PERMITS FOR UTILITIES, ETC., AFFECTING ROADWAYS 


Two hundred and twenty-one applications were received for power 
transmission lines and of these two hundred and six permits were issued. 
One hundred and six preliminary plans were submitted and there were 
thirteen permits amended, cancelled, re-issued, etc. 


Three hundred and eighty-four applications were received for gas 
and oil pipe line permits, three hundred and seventy-two permits were 
issued and there were one hundred and seventy-three transfers, cancel- 
lations, amendents, etc. 


The branch received Eighteen applications for sewer-pipe lines and 
issued Fifteen permits also a similar number for water pipe lines. 


Sixteen applications were received for Irrigation Projects and Nine 
permits were issued. 


REPRODUCTIONS 


Ozalid blue line printing used was 162,213 square feet as compared 
with 119,158 square feet in 1955-56. 


The total value of printing done and map mounting for various de- 
parments of the Government during the year was $14,356.68. 


PUBLIC SITES 


There were Fourteen Certificates of Title received for the Depart- 
ment of Public Works, the transactions of which were completed by the 
staff of the Department of Public Works. 


HIGHWAY CONTROL 


The number of permits issued under Highway Control Regulations 
were: Service Stations, One hundred and one; General Developments, 
Ninety-four; Signs, Thirteen. 


On February ist, 1957, this work was transferred to the Highway 
Safety Engineer under the control of the Chief Maintenance Engineer. 
The clerk and stenographer were also transferred. 
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The following is a summary of the work of the branch described 
above. 


mt vevserediuired ana brought forward irom, 1955 2. ccclecccc2--ac-foc-veeeceecdees eeodeeeeeese es 641 
vey nee SteC MU UTI e yal 9 5G sity ae it ode ee sere 9 Nt te 198 
SOnvovertnaide: Onecancelled during ..1956, 2... len A 8 FE accel eee 203 
Severe Crit iOonyialrcimtO elo). vee ee ha to oe Sea Se ee. 586 
Plans submitted and examined on behalf of the Municipal Districts —.................. 201 
manssprepared andetiledsin-the Iand Titles/Offices..2.....22 04 ee eee ae eke 170 
Pe imeLOowsstipe tans prepared..and ‘COnTITMeds a4. co ok os shcaeee Dad ee. 25 


Penarehi ft aADIAnsuOaT Marl yeCOmDletedns a>. bok tee he ha ee en 2 
Certificates of Title received for Public Purposes under 


SUES aN Sia, LEWES EN Ae) gece Cena ee ey ey Subeiek Whee UNE Ses Leena ues eae eee 38 
etrInCA1Ce Omit ese UIDlICH OILS es, occu sack note, sae od Rens setdes nce. Mone lect ectnn ee 14 
idisrers assued=coverin® lands no -longer-required | -.0.2). 240.24 cce eee 841 
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SEPALS PST ths LEIA ROIES “SIS SOT ay RE lt oo SO al apa IE ols RNS aR ce ERP et MNBL OP 9 

EOD GAR rams UT OTT 1A CLEC tyme ee hc eee St Pe ree ee La 16 
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Perri Smee eC CTU CC gemeee eset a Sa tne eS ee ee Zk 

OT i mniSS (LCC) eee mee et ea ON Us ett at lyre, Cot at tet nee tN ee 206 
acer he mr hiTGmmMeriLt St TSSLICC we. Aika. Ghee. 2s oaclod cea Wek Aco ves cee ecb oe pee ke eee ose 15 
emer Hem ianiGmpelimits  SSUCO wave tg re oe ic ol cece cae lc epeenen ears 115 
osm (ce oL ei De Shniew peril tSouSswed | seat. s8e. 7000 ei ae, a ee ae 
WOE EES NSIS Sa Meg 070 Es ay secs oO OA es ea Sa te RT Ue a te ne 1034 
med Seon O MerOAl eal lOW ances pin MrOLrcCe tk oa ee De ee 268 
NE CASeS COLA TOatioa OWanCeS JISSUCG bh....c2 Pee ee is 
SCO OUD GME CSEr VCS 7 ie tet a) tere I Sa 88 
Highway Control—Permits Issued: Service: Stations | ......2.00.2.210.-.10- celeste 101 
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LOCATION BRANCH 


REPORT FOR THE YEAR ENDING MARCH Slot 


J. F. LESTER, Chief Location Engineer 


During the year under review, four engineers and five parties were 
engaged in the field for the following projects: 


1. Finalizing work on locations already in hand— 


Highway 


Calgary to West Bowness 
Calgary to Carstairs 

Bowden to Red Deer 
Brainard to B.C. Boundary 
Cold Lake to 8.5 miles North 


2. Location surveys were undertaken on the following projects: 


Crt al IO Od 
tom bode 


Qe ao 
NTN 


Dr ab 


— 


49474 — 


Durward to High River 

Proposed Calgary Bypasses 

Red Deer to Morningside 

Smith Revision 

Canyon Creek to Kinuso 

North Approach to Peace River at Dunvegan 
Rycroft to Dunvegan 

4 Mile Corner to Woking Corner 
Lethbridge West Approach 

Cardston to Waterton Park 

Excel to Sibbald 

Castor to Veteran 

Carvel Corner to Entwistle 

Three Hills to No. 9 Highway 

No. 16 Highway to North of Peers 

6th Meridian to Smoky River 

Taber to Scandia 

Wainwright to Consort 

Ashmont to East of Rife 

Valleyview to Little Smoky River 

Dapp Corner to Fawcett 

North Saskatchewan Bridge Site to Alsike Corner 
Boyle to Caslan 

Athabasca to Grassland 

Bitumount to Lake Athabasca Winter Road 


3. Reconnaissance was carried out for possible future development in the following 


areas: 


Entwistle to Carrot Creek 

Proposed Subway and Underpass to Drinnan 'Townsite 
From No. 16 Highway to Kapasiwin 

Galahad to Castor 


Co-operating with the Surveys Branch, applications for permits to construct 
various utilities were examined prior to the issuing of permits with the purpose of 
avoiding complications for subsequent Main Highway development. 


During the year the following applications for permits were examined: 


394 Gas or Oil Pipe Lines 
379 Power Lines 


27 Sewer or Water Lines 
17 Miscellaneous Applications 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


Highway Locations—Appropriation 2157 
Expenditure from April 1, 1956 to March 31, 1957 


SUMMARY 

2-B-2 TOU OOCer Lowe FTO Rev iVierias vote Od Sl yh a ee $ 42.40 
2-B-3 ARO Relea Ome Orel AL Vann bes mens Wg TE he SE See 3,460.38 
2-C-1 (EME RE NE WES, ARGUE Wg Roe ieeee cae ae ee PAE ty Seay fee eat aia 16.35 
2-C-3 DOW Geto Com rele DCCr ue ced &. Jin mee ERY ee 7,103.78 
2-D-1 Hed Deeneton ViOrnimiesiGesm Ae sete is ee A ie 14,120.43 
2-F-2 Revision at Athabasca River at Smith ee sa NED ai Le Ot 429.81 
2-F-4 Savers hems CO mE. TNUISO pe erent eee ae a ee ee eee a 1,916.29 
2-G-3 Triangle to Little Smoky River, South of Donnelly ................ 1,103.45 
2-H-2 Ne=Approachstosreace. River at Dunvegan =..2..).82.2..2--.. oe 843.68 
2-J-1 South Approach to Peace River at Dunvegan. ........................ 6,373.29 
2-J-2 Fit eva aN Gree 5 2s Os VV OLIN Cee es ee ee es at ss 28,613.16 
2-K-2 inv aehoitmetOmls Gwe bOUNnCATY. = oo: cating eer a ON be 2,738.09 
3-B-1 Fe THO OCA DLOACII yx seein websted oat Me Cee he es 3.94 
5-A-2 MeuntameniewoLo \Vest-otsbelly: Rivers 2.9 0 As. eons T133 
9-C-2 VOLO een ISaSKmeiee f ea  e  a eran ier ee wee 31.09 
12-B-1 CAST OME OMNVCGLCLO ats LAs Oe ee Me Te ey te oe 5,020.04 
16-C-2 WiatDaii lem SeDamieaciie © OLNei in. stm ye ee epee 3,929.72 
16-C-3 MTHS Cimed Cmca tied eee ea ee a ew hs Fee SYA ARS 
16-D-3 EMSA WayerNariomtOnDrinnans 1 OWNSItG 2.2 ee soe oe ee 1,699.24 
21-A-1 ENV COR HUIS SLOmEIIC WAY VINO 0 ao eet ah es ee § 10,438.15 
30-A ITC LON Ose OF Ion way 7 tOn ts apasIWwitl «cit 8c eee 877.99 
32-A Pun COM NOs LOmrioinwWayve lO. PeCiSa so. awn fo ten soe 2,173.14 
34-A-3 SUE Neila mt Om SIO yan lV Cire tree ee ea 40.00 
36-A-2 Pastore lAnAGtOte AStOMm sete shee eo et 463.91 
36-C ie Derma OME SCC TILIBG oan, erasers oe einen ee 2 Sek oe ie AIS, ote, ot ov 29,016.63 
41-A Nena aCCOLISOY Laster hee eee ure en tt ea te TEOlo oo 
44-A-] DADO One lm OmMaAW CELE se een eet eee el eS hI os 6,282.62 
43.35 NGI MONG LON ASL A OLMPET Le meee tc mer. ne ee Vere NY Sate tae Ie RE Sp IZA2S ao 
43.43 ColdrLakewAirpori=to+soriviiles@ North 23455 x alk aS 30.00 
43.44B Male varie WirlOm lilt SINIOKVARIVer weiss abe osc Acca ee (Qsn22 
o7B North Saskatchewan Bridge Site to Alsike Corner ................ 10,874.81 
41-9-31 OY me Om Gaslall eee ata e. Wae tA her pet ten eee oe St am tlt a 54.05 
41-9-72 Ate paseo t Ons Sl ald seer ott eres eee st A ead el e250) 
49474 Thal nO Lt tOm tc KereA PNabaSCamt we Minette ee ee, Toe 74,919.95 
Administration Files: 

PCRELEITILS (Eel GOL stes anes oe sea eg em Ie le Oe ane Nd a eee $19,908.54 

LE SRAN CO aCe y Ue ED oe IE ee Pie le Sam Fat Te ea eee On 7s oa ROE na 1,558.86 

Unemployment Dsicaiee te eee ee ee ey eS 659.87 

PD VCe Men Ried OMlDeDSa ClOM tt cu eeier rh Ae estos 1,476.90 23,604.17 





$255,219.36 


Salaries—Appropriation 2157A—$37,704.34 is included in above statement. 
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MOTOR VEHICLES BRANCH 
(HRs CHEARKS Registrar) 


MOTOR VEHICLES DIVISION 

The fiscal year 1956-57 indicates the normal trend of vehicle registra- 
tion increase of approximately 10% over previous years registrations. 
Registrations for the past year are as follows: 


PaSS@N PEL “CALS! ee OT ee ee A Re gee ds Pe 255,029 
Public sServices and sCommercta lew iClear I2TonD 
Motor -C¥Cl@S* 2052.25 2: a ial ae i Oe eo Ee a ne et er ree er 1,849 
Dealers: : gies. 5 ee a ee eee ee eee 1,857 


OPERATORS’ DIVISION 


Operators’ licenses issued during the same period were as follows: 


Chauffeur: Toicenses Wishes 3 ee eed Big Pe he gee ek ee 66,095 
Driver’ < LalG@NSES vy es ae a ae 2 Rs a se eee oe 389,539 


The increase in vehicles and operators’ licenses also was responsible 
for a large increase in driver examinations as follows: 


Examined Approved Abeyance Failed Completely 
50 O11 33,624 16,687 Ba 8 
Restrictions placed on drivers’ licenses are classified below: 
Glassé@sii2e ta oe Be Bat ES oh gS eae SC NR, Ae Be 6,219 
Special, Equipment cates ee ae ese eee ee 2,307 
Motorcycle a! 124 
Speed a2 38 
Daylight J — 
ANE Ge - 25. Pes 5. tn ae A ee ST ae ee Nes ne ee a eee 





Comparison statement of accidents for the calendar youre 1955 and 
1956 are listed herewith: 


1955 1956 
Accidents. all ClaSSCS hie eat ny ee ee oe eee eee ee COO 19,671 
Accidents, where damage exceeded $100.00 —................ 15,408 15,716 
Fatal [accidents \ ct eeseee 5A a Peter eee eee ee eee ee 109 LT 
Personsmkilled ming tata lacaceld nics se es eee 166 2oo 
Accidents SinvVOlvine = PeESOlrelles LIN) Urey sence eee ees 3,556 3,639 
PersOns-eiN JUL & seek eee nec ee 4,654 5,481 

Convictions: 

Vehicles@andt Highway bra itl Cee Ct pee eran eee 20,924 26,488 
Criminal? Code: of #¥Ganada 2S ee eee RS 1,694 


During 1956 Judgments were 174 as against 224 for 1955. 


Central Registry Division reports that in the period January 1st to 
December 31st, 1956 a total of 100,103 documents evidencing encum- 
brances against motor vehicles, aircraft, trailers and oil well drilling 
equipment were filed, an increase of 10,440 over 1955. 

For the same period a total of 201,125 vehicles were inspected and 
approved. 


HIGHWAY TRAFFIC BOARD 
This report is for the year ending March 31st, 1957. 


SAFETY MEETINGS CONDUCTED 
No. eae 





Homesanduschools Meevin es em aseeeceee-tee een eer een | enn ee LZ 
service “CHIDS. sc. ses  eeet ST ee re ee Ie coh eer ate 14 814 
Commercial’. Dri Verse ie eat we seen tara tee ee eet 5 oD 
Conventions Saji 4 Was ee Peed eR Re lliena, seh ieee eed ere! eee Moen Nee oe At 460 
Churcéh Organizations see pine ett ere) ie Ae eer ee ee ae oe 3} 175 
General Public 6 790 
Armed Forces it ales 
High Schools fais bh) 1230 
Agricultural: Schools teks BA ee ee ee cn: es 4 640 
SchoolSBuswDLiversme SelOO Saito yeerees eee pemeeen eenenT Le 14 ili 
Car’ - Rodeos ) 220 e) ee ee Oe ee en ee ee 21 315 contestants 
5800 spectators 
(estimated) 
Radio: “ial is, iether Ae ee Sake a ed ee AR ee 4 
TaV so. PLOSTAMS: a2 a Cee ey CB en de AE ee OEE 6 
SchoolsBus. “Inspections 25h. Gee ee ene eel Ree eee 840 


BUS FRANCHISES AS OF MARCH 3ilst, 1957 
NEW FRANCHISES GRANTED: 


A. B. Fraser—Sight-seeing bus within City of Edmonton. ~ 
G. R. Woodford—Lethbridge - Etzikom 
Allan T. Jones—Hinton Area. 
Caroline Bus Lines—Caroline - Rocky Mountain House 
A. Thomas—Canmore - Exshaw - Kananaskis 
Lethbridge Northern Bus Lines—Fort Macleod - S. Pincher Creek 
M. H. Thurber—Ponoka to Mental Hospital. 
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DISCONTINUED SERVICE: 
Allan and Wilson—Ponoka to Mental Hospital. 


Valley Bus Lines—(a) Drumheller - East Coulee; (b) Drumheller - Wayne 
EXTENSION OF BUS FRANCHISE: 


Pembina Bus Lines—(a) to include Lodgepole ° 


. (b) Sight-seeing tours - Pembina Oilfield. 
Beverly Bus Lines—Cloverbar to C.N. Marshalling Yards. 


BUS CERTIFICATES IN EFFECT AS AT MARCH 3lst, 1957 


Mibertaptoastern Bus © LiNeS | ...cn 2. 2-s ieee setee cee Edmonton to Lloydminster 

VXOUSITINY  ABSURS = TE VETS Se a cae es ec Edmonton to Canada Cement Plant 
Edmonton to Beverly to Cloverbar 
Edmonton to Elk Island Park 


ier COOSEGm lnINeSunla tds cee en ee Edmonton to Lac La Biche 
| Sy MAN 2g ie AONE MR Cs ie Oe en a Edson to Luscar 
@anadianaCoach ways Ltde jpt. scl Edmonton to B.C. Border 


Edmonton to High Prairie 
Edmonton to Smith 
High Prairie to Grande Prairie 
High Prairie to Hines Creek 
Falher to B.C. Border 
Grande Prairie to Peace River 
Peace River to N.W.T. Border 
High Level to Fort Vermilion 
Edmonton to Lac La Nonne 
ode etre Ee NN ce Three Hills to Red Deer 
Calgary to Stettler 
Stettler to Drumheller 
Red Deer to Consort 
(Cris Gi aaelanvey oymeyah ee a eee re ee eee Edmonton to Can. Chem. Plant 
Edmonton to Imperial Oil Refinery 
ID TAIMOMC eS US mba NeS ee CO ne reece ste oo eee ec ceen ceo tanec Edmonton to Jasper Place 
Dickens, W. 


Cardinal Coach Lines Ltd. 


Edmonton to Industrial Area 
Bo Sa et i ret aS eee oe ee Coleman to B.C. Border 

Bellevue to B.C. Border 
IDS y OST gs Ng tere me Sy ape a Aap Se Rae ec get ee ee Crows’ Nest Pass Area 





Fedoruk, W. Vauxhall to Taber 
Fleming, W. C. we Calgary to Ammonia Plant 
Foothills Sight Seeing Service Calgary 
Glacier Parks. Lrans POLL .GOn tvs ten eteces Carway to Waterton Park 
ROMCS wer Neen en poeta tebe s eel see NT Sree 8 S Hinton area 
IVIOGE Tae sea) tae peer ee na | AT ee Calgary to Longview 
Nop nlanderArrow laines (utd) tere Edmonton to Westlock 

: Edmonton to Barrhead 

‘ Edmonton to St. Albert 


Barrhead to Fort Assiniboine 
SN en Eg oe Se Edmonton to Violet Grove 
wi A ae Reet Sel Rik Se A Hillerest to Bellevue 
Hillerest to Coleman 
IP aU NUWIFO), = Bes Oe ae ae a on ee Olds to Sundre 
VUE CHT THO smenY Vinee Lanse ee ees Corte ee SR eS ee Hubalta to Calgary 
SID CTIN Geum mic) th ote sth Me be oO SRE en Caroline to Red Deer 
Caroline to Rocky Mountain House 
SOLeHSChe DUS INGSaIetGds ne ct oe SP ato eke ate Red Deer 
Red Deer to Penhold Airport 
Red Deer to Rocky Mountain House 
SEL ADE oie Edmonton to Chauvin 
Edmonton to Elk Point 
Edmonton to Cold Lake 
Edmonton to Saskatchewan Border 
Edmonton to Alliance 
Edmonton to Alix 
Edmonton to Buck Lake 
MIB N CHIVERS euros Vo) ae ee Be ce ey we hae ie Canmore to Kananaskis 
BIVIGUTS |) Gorm mine ttee tees ee Ne 4 2 ae Ponoka to Mental Hospital 
PUVISUT lees Va tp Rie oes cote, eee ET Se et, ace Sandy Lake to Edmonton 
WLC VES US eel ai TCS lubGle ee ts ie teks oe Seance Drumheller to Nacmine 
Drumheller to_ Midland 
Western Canadian Greyhound Lines .............. Edmonton to Lloydminster 
; Edmonton to Hinton 
Edmonton to Calgary 
Calgary to Lethbridge 
Lethbridge to Walsh 
Calgary to Medicine Hat 
Lethbridge to Cardston 
Macleod to Crowsnest 
Macleod to Waterton 
Pinecher Creek to Waterton 
Calgary to Banff 
Calgary to Saskatchewan Border 
Lethbridge to Coutts 
Wesieise IN Gojwone KCter yea ies) Joho lh Se eee ee eee Edmonton to Lacombe 
Edmonton to Devon 


The following shows mileage travelled by all bus companies: 
ACTUAL MILES TRAVELLED 


Pembina Bus Lines Ltd. 
Petrone, Guido 


Sunburst Motor Coaches Ltd. 


irt High Surfaced Highways Total 
ah 58,023 ls ,292 8,011,315 
926,752 311,004,449 311,931, 201 


PASSENGER MILES TRAVELLED : 
During the year approximately 3,400,000 passengers were carried. 
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